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GOVERNMENT OP INDIA 


PUBLIC WORKS DEPARTMENT CODE. 


Chapter I— Establishment. 


A.— INTRODUCTORY. 

1. This Code is intended to define the scope of the administrative and 
executive functions of the officers of the Public Works Department, and to 
embody such rulings as are necessary in the interests of imperial finance and 
control. It does not deal with questions of pension, not* otherwise than indi- 
rectly with those relating to leave and allowances, except where the rules 
governing the same are peculiar to the Public Works Department, nor with 
the procedure to be followed in connection with the Public Works Depart- 
ment accounts. The provisions of the Public Works Department Code, in 
cases where they impose a greater limitation on the financial powers of any 
subordinate authority than is contemplated in the fundamental rules appro- 
ved by the Secretary of State and set forth in the Book of Financial Powers, 
are to be looked upon as subsidiary restrictions laid down by the Govern- 
ment of India in respect of which they have full discretion to make amend- 
ments from time to time. The rules contained in the Civil Service Regula- 
tions are applicable to the Public Works Department. Rules in the Civil 
Account Code relating to classes of transactions which occur in the Public 
Works Department as well as in Civil Departments are binding upon the 
Public Works Department except in so far as they may be overridden by express 
provisions in this Code or in the Public Works Account Code. 


B.— ORGANIZATION OF THE PUBLIC WORKS DEPARTMENT. 

2. The immediate control of the operations of the department, irrespect- 
ive of the source from which the funds are provided, is entrusted to the chief 
civil authority in each administration, hereinafter called the " Local Govern- 
ment.” The terms “ Provincial Government ” and “ Minor Local Govern- 
ment ” are used when it is necessary to differentiate between the authorities 
included in those categories in Parts I and II of Appendix No. 1 to the Civil 
Service Regulations. 

8. The establishment of the department is divided as follows 
I. Engineer establishment. 

II. Upper Subordinate establishment. 

III. Lower Subordinate establishment. 

IV. Office establishment. 

V. Petty establishment. ‘ 
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C.— RECRUITMENT OF OFFICERS FOR THE PUBLIC WORKS 
DEPARTMENT. 

I.— General 

4. The medical certificate prescribed in Article 49 of the Civil Service 
Regulations is not required in the case of qualified students of the Thomason 
College who are permanently appointed to the department within 18 months 
from the date of the medical certificate granted to them on completion of 
the college course. 

5. In the case of appointments made by the Secretary of State, pay com- 
mences from the date of landing in India unless the letter of appointment 
distinctly specifies another date. 

6. When a person in private service seeks employment under Govern- 
ment without producing the written permission of his employer, the officer 
with whom the appointment rests should always communicate with the latter 
before appointing the applicant. The appointment of persons brought out 
from Europe by private firms and societies should be avoided as far as is con- 
sistent with the interests of the public service, and when such an appoint- 
ment is contemplated the employer should be* consulted before an offer is 
made. 

II. — Imperial Engineer Service. 

7. Appointments to the Imperial Service of the engineer establishment 
are made from the following sources : — 

(i) Officers appointed by the Secretary of State. 

(ii) Royal Engineer Officers. 

III. — Provincial Engineer Service. 

(a) General. 

8. Appointments to the Provincial Service of the ‘engineer establishment 
are made from the following sources : — 

(i) Graduates of the Indian civil engineering colleges. 

(ii) Selected officers of the upper subordinate establishment of the 

Public Works Department and the Military Works Services. 

(in) Occasional appointment of other qualified persons. 

Note,— No porson who is not a native of India as defined in Article 37 of the Civil Service 
Regulations can be appointed to the Provincial Engineer Establishment, otherwise than by 
promotion from the Upper Subordinate Establishment. 

9. The number of appointments guaranteed annually to the Provincial 
Service is 14, which are distributed in the ratio of 9 to 5 or 10 to 4 between, 
students of the Indian colleges and Upper Subordinates. 

The detailed distribution of the appointments is approximately as 
follows : — 

To lists directly under the Government of India Six and seven qualified students in alternate 
including that of the Railway Department. years from the Thomason College, Rurki, 

and one apprentice from Sibpur in alternate 
years, and three upper subordinates annually 
for three years and four in every fourth year. 
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To the Bengal list . ... One apprentice from Sibpur in alternate 

years, and one upper subordinate in every 
: four years, .. . . 


To the Madras list . . ... . One apprentice from the College of Engineer- 

ing, Madras, annually, and, in alternate 
years, one upper subordinate. 

To the Bombay list , One L. C. E. of the Bombay University, who 

has kept six terms in a school or college 
of c|.vil engineering recognized by that 
University, annually, and, in alternate years, 
one upper subordinate. 

This distribution of the appointments will be strictly followed, provided, 
on the one hand, that the prescribed number of students from each college 
qualify for the appointments on each list ; and, on the other hand, that there 
are, in the opinion of the Government of India, or Madras, or Bombay, or 
Bengal, as the case may be, upper subordinates who possess the necessary 
qualifications. If there is a deficiency in the number of qualified candidates 
of either the student or the upper subordinate class, or of any of the colleges, 
the full number of appointments oil a list may be made up from the other 
class or from qualified students of other colleges. 


(6) Recruits from Civil Engineering Colleges. 

10. Recruits from the Thomason Civil Engineering College, Rurki, will be 
appointed to the Public Works Department under the following rules : — 

I. — In alternate years not more than twelve and fourteen qualified 

civil engineering students, in the order of merit in which they 
stand in the final examination list, will be posted for a practical 
course of training in the Public Works Department. They will 
be allotted to the several local Governments in the propor- 
tion of two qualified students (one being from among the 
first six and seven in the order of merit, as the case may be) 
to each guaranteed appointment, so far as the number of 
students who qualify may admit. 

II. — On the expiry of one year the local Government will decide as 

between two qualified students serving under it in respect of 
a guaranteed appointment whether either or both have proved, 
in the course of their practical training, their thorough fitness 
for appointment to the department. If the local Government 
decides that neither has proved his fitness, it may dispense 
with the services of either or both, or may extend the probation 
of either or both for a further period not exceeding two years 
from such date. If it decides that one only of the two has 
proved his fitness, it will appoint him to be an Assistant 
Engineer, and discharge the other. If it decides that both 
are fit for appointment, it will select and appoint to be 
Assistant Engineer the qualified student who stood first in 
order of merit in the college final examination and, in discharg- 
ing the other, will cause a certificate of his practical fitness 
to be endorsed on his college certificate. 



11-16] 


ESTABLISHMENT, 


[Chap, I. 


III. — A qualified student, posted for a course of training under Rule I 
above, will receive an allowance of Rs. 100 a month. 

11. Recruits from the Indian colleges other than the Thomason College, 
Rurki, are appointed by the local Government concerned as apprentices on 
Rs. 100 a month. They may be promoted by the local Government to Rs. 150 
after 6 months provided they have given satisfaction during that period, and 
to the rank of Assistant Engineer after a year provided they are then 
considered to be in all respects competent to hold charge of a sub-division. 
In the case of an apprentice who at the end of the first year’s service is not 
considered qualified for confirmation in the department, the local Government 
may decide whether he is to be given a further trial or to be removed from the 
department, and ordinarily one who is not within three years from date of 
appointment recommended for promotion to Assistant Engineer will be so 
removed. 

12. Qualified students of the Thomason Civil Engineering College, on 
appointment as Assistant Engineers to the Provincial Engineer Service, count 
service for seniority with effect from the date of their appointment as Assist- 
ant Engineers. When, however, two students of the same year are appointed 
as Assistant Engineers to the same province or list, their relative position for 
seniority will be regulated according to the order of standing at the final 
examination at the Thomason Civil Engineering College, provided there is 
no unreasonable delay on the part of the officer who took the higher place in 
joining his appointment for a course of training. Service for increments 
counts in the case of students appointed as Assistant Engineers prior to the 
4th October 1909 from the date of their appointments as Assistant Engineers, 
and in the case of those appointed as Assistant Engineers on or after that 
date from the 1st October of the year of their appointment. 

( c ) Promotions of Upper Subordinates to the Provincial Service. 

13. The men of the upper subordinate class selected annually for special 
promotion to the Provincial Service will ordinarily be Sub-Engineers 
chosen for their ability and merit. Military upper subordinates will not be 
appointed unless they consent to forego their military rank. 

14. Men of the Supervisor class who may be considered qualified by edu- 

cation, practical training and character, will also be eligible for promotion to 
the Provincial Service, provided that in selecting them due regard is 
paid to the legitimate claims possessed by men of the Sub-Engineer class, who 
are desirous of accepting appointments in the Provincial Service and are 
recommended for them. ? : " 

15. On promotion to the Provincial Service upper subordinates will, 
unless otherwise provided, be placed at the bottom of the list of Assistant 
Engineers and will draw initially the minimum pay of that class. The 
difference between their pay on the upper subordinate establishment and 
that admissible on the time-scale for Assistant Engineers, from time to time, 
will be granted to them as a personal allowance. 

16. Upper subordinates promoted to the Provincial Service will not be 
granted the sub-divisional allowance which they may have been receiving 
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prior to their promotion. It is optional with any subordinate to decline 
promotion. 

17* After an officer has been appointed under these regulations to the 
.Provincial Service he will belong to the establishment of engineers, his further 
promotion and emoluments being determined by the rules relating to that 
establishment. 

18. The claims of upper subordinates of the Military Works Services 
will be considered when selecting men for promotion to the Provincial Service. 

IV.— Upper Subordinate Establishment. 

( a ) General. 

19. Upper subordinates may be appointed from the non-commissioned 
♦officers and soldiers of His Majesty’s Army in India, or from civilians (Euro- 
pean or Indian). 

20. The appointment of upper subordinates to the Public Works Depart- 
ment will be made by local Governments : — 

(a) from the Indian engineering colleges, 

(b) by the promotion of deserving lower subordinates, 

(c) by the appointment of other suitable candidates, including non* 

commissioned officers and soldiers of the Royal Engineers. 

Appointments from the colleges to which appointments are guaranteed take 
precedence of appointments from the other sources mentioned. 

21. Candidates not in the Army, who are qualified for the posts, may be 
.appointed to fill vacancies as Overseers with such seniority as may be con- 
sidered desirable in each case. 

(&) Special roles relating to the Rurki College. 

22. One appointment in the upper subordinate establishment of the 
Bombay Public Works Department, in the years in which ten appointments, 
in the Public Works Department are guaranteed to passed students of the 
Thomason Civil Engineering College, Rurki, is reserved for a military student 
who has qualified as an Overseer at that college, provided that not less 
than seven military students shall have qualified at that college in that year. 

23. In order to secure that appointments may, as far as possible, be filled 
fby apprentice Overseers, vacancies occurring in the strength of the upper 
subordinate establishment of a province which recruits such establishment 
from the Thomason College, Rurki, will not usually he filled up as soon as 
they occur, but will remain open until the next annual distribution of appren- 
tice Overseers, which takes place on the 16th July in each year, after which 
local Governments may bring the numbers up to the full cadre strength by . 
the promotion of lower subordinates or the appointment of other qualified 
persons. Any vacancies occurring after their lists are thus completed should 
remain open until the following year’s postings from the Thomason College are 
made. In those years in which there are not sufficient vacancies for all the 
apprentice Overseers, those in excess will be posted as supernumeraries. 
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24. Passed students of the upper subordinate classes of the Thomason 
Civil Engineering College, to the extent to which appointments may be guaran- 
teed, will be appointed Overseer apprentices on a salary of Rs. 60 per month 
with free quarters in the case of Europeans and Anglo-Indians and Rs. 40 
per month without quarters in the case of Indians, their names being borne 
on the college lists during the apprentice year. 


V— Lower Subordinate Establishment. 

25. Local Governments may appoint, or may give powers to Superin- 
tending or Executive Engineers to appoint, lower subordinates under rules 
locally approved regarding qualifications. 


VI. — Office and Petty Establishments. 

26. Executive Engineers and superior departmental officers are at liberty 
(in the absence of special instructions), on the occurrence of vacancies in their 
office and petty establishments, to appoint any persons whom they may deem 
properly qualified. But appointments to establishments borne on the pro- 
vincial or a circle scale will ordinarily be made only by such authority as 
is entrusted with the control of that scale. 

Note. — O ffice establishment will be held to include all persons engaged in clerical duties, 
and inferior servants employed in offices (except sweepers) ; while petty establishment will 
include store-keepers, artificers, guards, watchmen, messengers and inferior servants, not at- 
tached to offices, employed on general duties, and whose salaries are not provided for in the 
estimate for any work. 


D.— PROMOTION. 

I. — General, 

(a) Permanent Promotions. 

27. Permanent promotions may be given to officers borne on the rolls 
of a province whether they are present or absent. 

(b) Temporary Promotions. 

28. The selection of officers for temporary promotion will be regulated 
as far as possible by the same principle as that for permanent promotion, 
but, inasmuch as this cannot be acted on in every instance, the fact of an 
officer having been selected for temporary promotion should not per se be 
held to constitute a claim to permanent promotion. 

29. Temporary promotions to and in the Chief and Superintending Engi- 
neer classes may, when admissible, be given to officers actually present oil 
iuty, or absent on privilege leave. 
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II. — Promotions. 

( a ) Engineer Establishment. 

(i) General. 

30. Officers of the Imperial and Provincial services will be borne on one 
list for purposes of promotion. 

31. The greatest care should be exercised in the choice of officers to hold 
the important offices of Chief Engineer and Superintending Engineer, and 
accordingly promotion to these ranks should invariably be made by selection 
from the most competent and otherwise suitable Superintending Engineers 
and Executive Engineers, respectively, and seniority should be regarded 
only where other qualifications are practically equal. 

32. An Assistant Engineer, appointed to the engineer establishment 
on or before the 15th May 1912, is, subject to the provisions laid down below,, 
eligible for promotion to the rank of Executive Engineer on entering his ninth 
year of service, but he is regarded for all purposes, except in respect of the 
rules relating to travelling allowance, as continuing to belong to the class 
of Assistant Engineer until he enters his eleventh year of service. An Assistant 
Engineer appointed to the Engineer Establishment after the 15th May 1912 
is, subject to the same provisions, eligible for promotion to the rank of Execu- 
tive Engineer on entering his eleventh year of service, except in the circum- 
stances provided for in paragraph 92. 

Provided that length of service does not give an officer any claim to change 
the position which he occupied on the seniority list when the time-scale of 
promotion was introduced, and also that it does not entitle an officer, whose pro- 
motion has been retarded, to advancement to the rank of Executive Engineer 
before an officer who, though of less service, is senior to him on the list. 

No Assistant Engineer will be promoted to the rank of Executive Engi- 
neer unless he is considered to be fully qualified to hold charge of a division, 
and, subject to this condition, an officer will be promoted in his turn on com- 
pletion of the prescribed period of service. 

(ii) Promotion to and in the rank of Chief Engineer. 

33. Promotions to and in the rank of Chief Engineer in the Presidency 
of Madras or Bombay or Bengal are made by the Government of the Presi- 
dency. Promotions to and in that rank in the other provinces are made by 
the Government of India. A local Government may, however, appoint 
an officer temporarily to hold charge of the current duties of a Chief 
Engineer during a joining time vacancy. 

34. The number of permanent Chief Engineers will 'be fixed by the 
Government of India with the sanction of the Secretary of State, for each 
province or branch according to its requirements. The distribution of the 
total number, (excluding the Chief Engineers in Madras and Bombay) between 
the two classes will be equal, an excess of one falling in the second class. 
The salaries of all Chief Engineers are personal and irrespective of the posts, 
held by them. A. 
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(Hi) Promotion to and in the rank of Superintending Engineer . 

35. The power to make promotions to and in the rank of Superin-- 
'tending Engineer in all provinces is vested in the local Governments. 
The Government of India, however, reserve the right to make inter-pro- 
vincial transfers among officers serving in provinces, other than Madras, 
Bombay and Bengal, in order either to make timely arrangements for filling a 
prospective vacancy in the rank of Chief Engineer, or to relieve a block in 
promotion to and in the rank of Superintending Engineer in any province. 

36. The number of permanent Superintending Engineers will be fixed 
by the Government of India, with the sanction of the Secretary of State, for 
each province or branch according to its requirements. The distribution of 
this number among the three classes will be equal ; for a fraction of one- 
third, one being added to the 2nd class ; and for a fraction of two-thirds, 
one each to the 2nd and 3rd classes. 

(6) Upper Subordinate Establishment. 

37. Permanent promotions of upper subordinates are made by the local 
Governments concerned, or by officers to whom power may have been 
•delegated by them. In those provinces in which the upper subordinate 
establishment is divided into classes and grades temporary promotions may 
.also be given to them from grade to grade, under Article 117(6) of the Civil 
Service Regulations. 

38. The honorary rank of Assistant Engineer will be conferred on selected 
'•civil upper subordinates under the following rules : — 

(i) The proportion of civil upper subordinates on whom the distinc- 
tion of the honorary rank of Assistant Engineer is conferred 
may be 6 per cent, of their total number on each list, with an 
addition of one for any fraction. The distinctions will be con- 
ferred by local Governments. 

(ii) Selections for the honorary distinction must be confined to the 
class of Sub-Engineers. % 

(in) The subordinates who receive the honorary distinction, as above 
will be borne as substantive on the list of upper subordinates, 
and in italics on the list of engineers with the words “ Honorary 
rank ” in the column of remarks. The distinction being purely 
honorary, and given solely with the view of improving the 
social status of the recipients, their pay will be that of their 
rank as upper subordinates. But they may exercise the option 
between travelling allowances of upper subordinates and those 
of Assistant Engineers. They must exercise the option at the 
’ time they receive the distinction once for all, but if they elect 
the allowances of Assistant Engineers they may, if they 
choose, revert to those of upper subordinates while serving in 
a Presidency town. 

Uv) The honorary distinction need not necessarily be accompanied 
by any change of duty. 
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(e) Lower Subordinate, Office and Petty Establishments. 

39. The promotions of lower subordinates and of office and petty estab- 
lishments will be made by local Governments, or by officers exercising powers 
in regard to these establishments under paragraphs 25 and 26. 

III. — Annual reports. 

( a ) Engineer Establishment. 

40. In order to ensure that promotions shall be made with the utmost 
fairness to officers on the one hand and with due regard to the interests of the 
public service on the other hand, it is essential that close and continuous atten- 
tion should be paid to the work, character and capacity of all officers. A 
■continuous record should, therefore, be maintained of the services of all 
officers belonging to the engineer establishment in the Public Works 
Department. The record should be written up annually in a concise and 
descriptive manner, indicating clearly and with sufficient completeness the 
manner in which an officer has performed his duties during the year under 
report, his qualifications, ability, and anything else that may be of help 
to the authority with whom the power of making promotions rests in 
forming an opinion of the usefulness and capacity of the officer. In parti- 
cular, each report should contain a definite expression of opinion as to 
whether or not an officer is considered to be fit for advancement do the 
next higher rank. 

A duplicate of each annual report recorded on Superintending Engineers, 
serving in provinces other than the Madras, Bombay and Bengal Presidencies, 
should be forwarded to the Government of India, Public Works Department, 
for record as soon as possible after the 31st December of the year to which it 
xelates. 

Extracts from documents in which an officer has been praised or censured 
should be filed with his permanent register. This register should, when an 
officer is permanently transferred, be forwarded, after being brought up to 
date, to the local Government of the province to which he is posted. When 
an officer is temporarily transferred to another province, his name remaining 
on his own list for promotion, the local Government to which he is transferred 
should forward a duplicate of the reports recorded on him to the local 
Government of the province to which he is permanently attached. 

41. The communication to officers of the Public Works Department, 
excluding Royal Engineers who are liable to recall to military duty, of un- 
favourable remarks that may be made in regard to them in the annual reports 
or on other occasions should be regulated according to the principles detailed 
•below. Royal Engineers will, in respect of this matter, be dealt with 
under the King's Regulations. 

Annual reports . 

(a) When a report is built up on the individual opinions as noted of 
different departmental superiors in gradation, it is only the 
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opinion as accepted by the highest authority which need be 
considered from the point of view of communication ; 

(b) as a general rule an officer should never be kept in total ignorance 
for any length of time of the fact that his superiors, after 
sufficient experience of his work, are dissatisfied with him ; in 
cases where a warning might eradicate or help to eradicate a 
particular fault, the advantages of prompt communication are 
obvious ; where criticism is to be withheld the final authority to 
consider the report should record Instructions, with reasons, 
according to the nature of the defect discussed, as to the 
period for which communication is to be kept back ; 

(e) only those defects need be pointed out which can be remedied : 

(d) the reporting officer should specifically state whether the defects 

reported have been already brought, in any other connection, 
to the notice of the officer concerned ; 

( e ) remarks in cases in which the local Government or head of a de- 

partment or other officer suspends judgment should not be 
communicated ; * 

(/) great attention should be paid to the manner and method of com- 
munication in order to ensure that the advice given and the 
warning or censure administered, whether orally or in writing, 

' shall, having regard to the temperament of the officer concerned,, 

be most beneficial to him. 

Special reports. 

Special reports may take any of the following forms : — 

(i) Reports of particular incidents or acts, which, if disciplinary action 

is taken, require either regular proceedings or definite censure' 
after the defence of the officer concerned has been taken ; 

(ii) reports in reply to inquiries whether an officer who has not been. 

well reported 4n in the past has improved and is fit for promo- 
tion ; or 

(in) reports in answer to requests for opinions as to the fitness of an 
officer for a particular appointment, etc. 

No special instructions are necessary in respect of the first class. 
Remarks contained in reports of the other classes should not be. 
communicated unless the reports disclose facts or allegations which, in 
the opinion of the local Government, should be conveyed to the officer, 
concerned. 

'(b) Subordinate Establishments. 

42. Personal Registers or annual reports in any form which may be- 
prescribed by the local Government, showing a continuous record o£ service,; 
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should be maintained by Executive Engineers for every upper and lower 
subordinate (civil and military) on the permanent establishment ; commenda- 
tions as well as censures should be entered therein. This procedure may, at 
the discretion of local Governments, be also adopted for temporary subordi- 
nates. 


E.— PUNISHMENTS, RESIGNATIONS, REMOVALS, DISMISSALS AND 

DEATHS. 

L — Treatment of serious cases of misconduct. 

(a) Engineer Establishment. 

43. Serious eases of misconduct or neglect of duty on the part of civil 
officers of the Engineer establishment, which would render them liable to re- 
moval from the department, must be reported to the Government of India. 
Less important cases may be disposed of under the orders of the local 
Government. Cases of misconduct on the part of Military Commissioned 
Officers involving only departmental offences may be similarly disposed 
of by the local Government. 

(b) Upper Subordinate Establishment. 

44. Serious cases of misconduct or neglect of duty on the part of civil 
upper subordinates of the permanent establishment above the rank of Over- 
seer must be reported to the local Government. Less important cases may be 
disposed of by the Executive, Superintending or Chief Engineer, as circum- 
stances require. 

II. — Punishments. 

45. The promotion of persons of all classes may be stopped, or their 
reduction to a lower grade may be ordered, as a punishment for misconduct 
or neglect of duty, at the discretion of the authority competent to make 
such promotions. 

46. For minor offences, Executive Engineers may fine artificers, work- 
men, office clerks on. the temporary establishment and menial servants, the 
offender having the option of being dismissed in preference to submitting to 
the fine ; the arrears of authorised pay due to a discharged servant should be 
paid before dismissal. 

47. For offences in general, the punishment of permanent members of the 
clerical and ministerial establishments, who are employed exclusively on 
clerical work, may take one or other of the following forms, 4 as the nature of the 
offence may be considered to warrant, viz., official reprimand, extra hours of 
work, postponement of increment pf pay, stoppage of promotion, reduction 
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of existing pay, entry of the necessary reference to recorded censures in the* 
Service Book, suspension, and, in the last resort, dismissal from the service of 
Government. The reduction of pay of a member of the clerical or ministerial 
establishment for such a period as a month only would be considered a con- 
travention of this rule. 

III. — Suspension. 

48. Any person whose conduct is undergoing investigation on a serious 
charge should be placed under suspension until his case has been decided by 
competent authority, i.e., the authority competent to dismiss him. 

IV. — Resignations. 

49. Except with the sanction of the Government of India, no person 
shall be allowed to resign his situation, or be transferred from the province or 
branch in which he is serving, while his conduct is under investigation. In 
forwarding to superior authority any application to resign departmental em- 
ployment or for transfer, it should be stated whether anything has occurred to- 
affect the character of the applicant. 


V.— Dismissals. 

59. Where no special rule is laid down, the authority by which a person 
was appointed, and no inferior authority, is competent to dismiss him, to 
remove him from the department, or to accept his resignation. 

51. In every case in which it is possible to do so, the specific grounds- 
upon which it is proposed to dismiss any person should he reduced to writing 
and furnished to him, and the answer, defence or explanation of the person 
taken, and the final decision recorded in writing. 

52. When any officer or upper subordinate of the permanent establish- 
ment is reported to be incompetent or disqualified from any cause for his 
public duties, the Chief or Superintending Engineer must take measures to 
satisfy himself of the facts of the case, and, if necessary, will report to the* 
local Government! giving a specific statement of the facts on which his opinion 
is founded. Opportunity must be afforded to the person affected to offer an 
explanation, and this, or a statement to the effect that having been called upon 
for an explanation he has failed to give one, must be reported to the local 
Government, -which will deal with the case in such manner as it may deem 
suitable. When removal from the department of the person so reported on. 
appears to the local Government to be necessary, and it has not the power 
of enforcing it, the case must be submitted in a complete form to the 
Government of India. 

53. Lower Subordinates not in the Army may be dismissed by officers who- 
are authorised to make appointments in that establishment. But when a 
Sub-Overseer or Sub-Surveyor, who has passed out of the Thomason College, 
Eurki, is dismissed, the fact should at once be communicated to the Principal, 
of the college. The "report should include thchsause of dismissal. 
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54* The following general principles should be observed with regard to 
dismissals of public servants : — 

1. It should be remembered that a distinction exists between the* 

removal or discharge, and the dismissal, of a public servant. 
Removal from office for such a cause as unfitness for the duties* 
of the office need not usually entail any further consequences. 
It ought not to bar re-appointment to another office for the 
duties of which the person may be suited, and it should not be* 
accompanied by any subsidiary orders which would operate as 
such a bar or otherwise prejudice the person in question. 
Removal should be the penalty in all cases where it is not thought- 
necessary to bar future re-employment under Government. 

2. In cases of dismissal, on the other hand, the effect of the order should 

be to preclude the dismissed officer from being re-employed. 
As a precaution against the inadvertent re-employment of 
men who may have been dismissed, officers should ascertain 
whether an applicant for a post has been in Government service 
before, and should refer to his previous employer if the 
circumstances connected with his discharge are not clear. The 
applicant should be required to produce a copy of his character 
book or other record of service, and a person who succeeds in 
obtaining employment by the concealment of his antecedents 
would obviously merit dismissal on the true facts being dis- 
covered. The sanction of the local Government should 
always be required to the re-employment of persons dismissed. 

3. The dismissal of public servants should be notified in the Gazette 

only in the following cases, viz., (1) when it is necessary to notify 
the public of the removal from service of an officer, whether 
because his appointment was previously gazetted or from any 
other cause, and (2) when it is specially desired to exclude from 
re-employment in the service of Government a public servant 
who has been dismissed for a heinous offence, such as fraud or 
falsification of accounts. 

4. The reasons for the dismissal of a public officer should not be stated 

in the notification regarding his dismissal even in cases in which 
a conviction has been obtained in a Criminal Court. It will be 
sufficient to announce in the case of any person, whose dismissal 
is notified in accordance with the principle laid down in clause 
3, that the Government has dispensed with his services, except 
in those cases in which the cause of dismissal constitutes 
a disqualification under the terms of the law regulating the 
tenure of a particular appointment, and it is for this reason 
necessary to couple with the announcement of the dismissal 
a statement of the grounds upon which it has been ordered. 

5. It is left to local Governments to make such arrangements as they 

think necessary for securing that officers serving under them 
are informed what Government servants, other than those whose 
dismissals have been gazetted, have been dismissed. 
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VI. — Deaths, 

55. In the event of the death of any officer or subordinate of the depart- 
ment, if there is no one at hand entitled to administer his estate, the senior 
member of the department on the spot will at once take measures to ensure 
the safety of all property the deceased may have possessed, excepting only 
the personal necessaries of his family (if any), and will take an inventory of 
the same, forwarding a certified copy through his immediate superior to 
the Head of the Department, with an estimate of the value of the property. 
A police guard should (when there is any risk of misappropriation) be applied 
for and put over the effects immediately after the death, until there is time 
to take an inventory. The local Government under which the deceased 
was serving will communicate with his relatives or friends, if none such were 
present on the spot. 

56. Casualties of any persons holding appointments in the department 
must be reported immediately, through the regular channel, to the authority 
by which the appointment was made. Reports of all deaths of European 
officers, whether borne on the permanent or temporary establishment, must 
be made in Civil Account Code Form 40-B. 

57. When European officers and subordinates are killed or severely wound- 
ed by fanatics or others or meet with sudden or violent death in any very 
exceptional circumstances, particulars connected with the occurrence should be 
telegraphed to the Government of India to enable early information to be 
given to the relatives and friends of those killed or injured. 


F.— DUTIES OF OFFICERS OF THE PUBLIC WORKS DEPARTMENT. 

# I. — Chief Engineer. 

58. The Chief Engineer is the administrative and professional head of the 

department, or, in cases where there are two or more Chief Engineers, of a 
branch of the department, in the presidency or province in which he serves, 
and is responsible to Government for the efficient working of the depart- 
ment or branch thereof. He is usually also Secretary for Public Works to the 
local Government and is the responsible professional adviser of Government 
in all matters relating to Public Works, or to the branch of which he is in 
charge. A..; , 

59. It will be the duty of the Chief Engineer to recommend to the local 
Government removals, transfers, and postings of Superintending or Executive 
Engineers within his province, or his special branch of the department, as 
well as the transfers of Assistant Engineers and members of the subordi- 
nate establishments from one circle of superintendence to another. 

60. The Chief Engineer will exercise a concurrent control, with the Audit 
Officer, over the duties of the officers of the department in connection with 
the maintenance of the accounts and will give all legitimate support to the 
Audit Officer in enforcing strict attention to the regulations concerning the 
disbursement of money, the custody of stores and the submission of 
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accounts. He will have no authority over the Audit Officer in regard to 
audit matters, but will have a claim on him for assistance and advice in 
matters relating to accounts and finance. At the same time the Chief 
Engineer will be bound to arrange that the Audit Officer is kept fully 
cognizant of all proceedings and proposals, to enable the latter to fulfil his 
■functions., ' , 

61. The Chief Engineer will prepare, annually, the portion of the budget 
estimates relating to the works under his control, and, as soon as possible after 
the close of each year, a report of the progress made during that period on 
the public works under his charge, giving a brief but clear account of the 
operations of the department. The general supervision and control of the 
assessment of revenue from irrigation and navigation works within the limits 
of his charge will also rest with the Chief Engineer, who will frame the 
necessary estimates ' and watch carefully the progress of the realizations during 
the course of the year. 

62. It will be the duty of the Chief Engineer to see that the budget allot- 

ments of the year are fully expended, in so far as is consistent with general 
economy and the prevention of large expenditure in the last months 
of the year for the sole purpose of avoiding lapses. He will he responsible 
for ensuring that any money which is not likely to be needed during the year 
is promptly surrendered, so as to allow of its appropriation for other purposes 
by the proper authority. A A.:, ' . " 1 

63. In provinces where Military Works are under the administration of 
the Public Works Department, questions relating to military details will be 
referred by the Chief Engineer to the General Officers Commanding Divi- 
sions or Brigades. A Chief Engineer may correspond direct with the heads 
of departments on all matters relating to details of buildings or works; 
appertaining to those departments. 

XL — Superintending Engineer. 

64L The administrative unit of the department is the circle, in charge of 
a Superintending Engineer, who is responsible to the Chief Engineer for the 
administration and general professional control of public works in charge of 
officers of the department within his circle. 

65. It will be the duty of the Superintending Engineer to inspect the 
state of the various works within his circle, and to satisfy himself that the 
system of management prevailing is efficient and economical, that the different 
articles in stock are duly verified according to the rules laid down, and that 
there is no accumulation of stock in any division beyond its requirements. 
He is also responsible that no delay is allowed to occur in the submission 
of Completion Reports. 

66. The Superintending Engineer is required to ascertain and Report 
on the efficiency of the subordinate, office, and petty establishments, and to 
see that the staff employed in each division is actually necessary and adequate 
for its management. He will also examine the condition of surveying and 
mathematical instruments at the head-quarters of divisions. He will forward, 
for the information of the Chief Engineer, reports of his inspections of divisional 
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offices detailing therein the results of bis examination of initial accounts, 
accounts of stock, tools and plant and stock manufacture, registers of works 
and other divisional books, mode of preparation of estimates, contract 
agreements, contractors 5 accounts, system of recording plans and papers, and 
office work generally. 

67. Although the Audit Officer is required to make inspections of the 
account offices of disbursing officers, this will not relieve the Superintending 
Engineer from the responsibility for the maintenance of the authorized system 
of account throughout his circle. The Audit Officer and Superintending Engi- 
neer should assist one another in rendering the management of the accounts of 
the department as perfect as possible. The Superintending Engineer should 
also examine the books of Executive Engineers and .their subordinates, and 
see that matters relating to the primary accounts are attended to personally 
by the divisional and sub-divisional officers an,d that the accounts fairly 
represent the progress of each work. It will also be his duty to examine the 
registers of works, so as to keep a vigilant watch over the rates of work, and, 
when he considers it necessary, he may require an Executive Engineer to 
report to him monthly or at longer intervals, on a Works Slip, the total ex- 
penditure to date under each sub-head of a work, in contrast with the 
sanctioned estimate. It will thus be seen that it rests with the Superin- 
tending Engineer to investigate excesses over sub-heads with the. view of 
deciding whether or not a revised estimate will be required for the work. 
When a revised estimate is required it will also devolve on the Superin- 
tending Engineer to. see that it is submitted in due time to the sanctioning 
authority. See paragraphs 82 and 288. 

68, Superintending Engineers are empowered to transfer and post Assistant 
Engineers and members of the subordinate establishment within their circles. 
In the case of office and petty establishments borne on divisional scales it 
should be seen that these scales are not exceeded without proper authority. 
It will also be their duty to recommend removals and transfers of Executive 
Engineers, Assistant Engineers, and subordinates from their own circles. 

, 69. The supervision and control of the assessment of revenue from irriga- 
tion and navigation works within his circle will rest with the Superintending 
Engineer. ' ' 

70. A Superintending Engineer is authorized to correspond direct with 
any of the local authorities, civil or military, within his circle. . He will address 
General Officers Commanding Divisions or Brigades through their Staff 
Officers, and all other officers direct. 




' ' HI.™ Superintendenf of Works. ' J/.V 

7|. For any particular work or series of works, too large to form a. single 
^executive charge, but requiring the entire energies of an engineer for their 
efficient supervision, a Superintendent of Works (with Executive Engineers 

under him) may be appointed, who may, subject to competent sanction, receive 
a local allowance in addition to his pay. A Superintendent of Works will 
exercise the powers laid down for Superintending Engineers, 
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IV.— Executive Engineer. ' . ' 

*•'' 72. The executive unit of .the department is the division, in charge-* of an 
Executive Engineer, who is responsible to the Superintending Engineer for 
the execution and management of all works within his , , division. , The 
number of permanent divisions is fixed by the Government of India with 
pike sanction of the Secretary of State for each province or branch according 
to its requirements, but Provincial] Governments have full powers to create 
additional temporary divisions at their discretion. ; : r 

73. An Executive Engineer can receive positive: orders only from chis 
' own departmental superiors, the head of the Administrationj or other civil 
officers duly authorized, except in the case of wodrs considered urgent by an 
Officer Commanding a station, who can, in the circumstances' explained 
in Army Regulations, India, Volume II, paragraph 169, isjgi# r un order to the 
■ Executive Engineer for the execution. of the work. 


74. Executive Engineers are responsible thM propejvme&sures are taken 
to preserve all the buildingsi and works , in cfeiti diyi^oSnis^^gd to prevent en- 

* croachment on Government lands in their charge. They skohM keep accurate 
■.plans of ail cantonment or other Government lands, take carerthat their 4 
subordinates make themselves acquainted with the boundaries and see that 
’^they are respected. idnarV't - ■ . ' . . "id;-- r 

75. Every Executive Engineer is required to report immediately to the 

Superintending Engineer any important accident or unusual occurrence’ con- 
nected with his division and to state how he has acted in consequence— see also 
paragraph 271. h • ■ "" 

76. Executive Engineers may transfer upper or lower subordinates (other 
' than sub-divisional officers) frofh. 'one station .to . another within '.their res- 

irKtriQinitio ^ ^uef^transfers 


pect ive divisions without reference 1 ! to 'superior authority:^'* 
will be reported in the ordinary course to' the Superintending' Engineer. 


77. Executive Engineers are strictly prohibited from the 

- <3onstmetion,of any work or expending, public funds, without'" the sanction of 

* competent authority ; also from making* or permitting- any except trifling, 

* deviations from any sanctioned design in the couiAOf execution except under 

* specific authority, or in case of emergency, ' when •• the change should be f#th- 
with reported to the Superintending -Engin'eer. *r 'Jp \ > ^Wr»i 

78. Immediately on a work being finished, it will be the duty ' of the 
Executive- Engineer to close the accounts df it ah& %o 'prepare the Completion 

required by. the rules in paragtapll r, 292. ■ •(/■* * ■■ ^ n 

797 Executive Engineers will take' the necessary steplfpl 'detaining cash 
for the works under their control, and will keep'their 'ac^Sm'and‘'subimt 
■ them, punctually to the audit office under the" rules for the* time being-imfotce. 

account-keeping they ; will i exercise a thorough, an 
k over their divisional accountants; -They : will .also, 
g the monthly accounts, carefully " 

i papers from which the same are compiled.- f<; m ’mm 1 7* - 

he. Executive Engineer is responsible for the- correctness, in all res- 
3 of cash and stoles ? f bceints and expbnd 

n 2 
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for seemg that complete vouchers are obtained. The divisional accountant 
is responsible to the Executive Engineer for the correct compilation of the- 
accounts of the division from the data supplied to him. The Executive 'Engi- 
neer is responsible that his accounts are regularly posted from day to day ■ 
and that the accountant carries out his duties regularly and punctually. The - 
- relative position of a divisional accountant to the Executive Engineer in 
respect of accounts is analogous to that of a sub-divisional officer to an Exe- 
cutive Engineer in respect of works, and the responsibilities of the latter for 
the work of the divisional accountant are similar to- those- which attach to - 
him in respect of the execution of works in the charge of other subordinates.. 

81. The Executive Engineer is responsible for the detailed assessment- 
of the revenue to be obtained from irrigation and navigation works within 
ins divisio.n, and will maintain such records and accounts- for the purpose as 
may be prescribed. r 

. , 82 ‘ J he Executive Engineer is held primarily responsible for affording ' 
information in cases of probability of excess of actual over estimated cost of 
work, and is ejected not to allow any delay to occur in reporting to the 
Superintending Engineer, any such probability. Immediately on its becoming ; 
apparent, that, whether from-excess of certain rates or from departure from a < 
design or any other cause, the estimated cost of a work is likely to he exceeded 
the Executive Engineer is bound to report the fact forthwith to the Supexm- * 
tending Engineer describing the nature and cause of the probable excess and-, 
asking for orders. This report should be made on -the Works Slip Form 
Executive Engineers must also submit; the Works Slip, with such explana- 
tion as wiU enable the Superintending Engineer to pass orders on the case , 
on the occurrence, or the probability of the occurrence, of any irregularity 
m the rate or cost of a sub-head. All important liabilities not brought to - 
account should also be noted on the Works Slip. 

DOt be e ll T My for the ® xecutiTO Engineer to submit tie Works Slib ,V. 
cases m which he can pass finally excesses over estimate's under paragraph 464 (6) P 

83. The Executive Engineer is responsible that the surveying and mathe- 
matical instruments in his division are properly cared for, and will report on 
* - condition to the Superintending Engineer at the end of each working 

season Any injury to the instruments due to neglect or carelessness should ' 
be made good at the expense of the officer** subordinate responsible for the- 


bC dut 7 r of the Executive Engineer to fiimish Treasury 
and Sub-Tr^suxy officers after due inspection with the certificate prescribed 
in Article ,603 of the Civil Account Code, Yolume I, as to the security of strong 
rooms used or proposed to be used for the storage of coin. 

85. The Executive Engineer will be required to inspect at least once a - 
year and to, report on and suggest measures for the protection of any public - 
monument or building of architectural or historical interest, whether public or 
private property, which appears likely to fall into decay^and he will be held 
responsible for any neglect or destruction which he has failed to report In 
the ease of private property it will be for the local Government to dkdev 
w hat. steps, if any, are to be taken to obviate further neglect or destruction. 


It 
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86. The Executive Engineer, in addition to Ms other duties, will consider 
iimself to be ex-officio the professional adviser of all departments of the Ad- 
ministration within the limits of his charge. He will transact business of 
’this sort with the chief military or civil authorities within his division, and it 
will be incumbent on him to see that no undue formalities are allowed to inter- 
fere with the performance of those duties which are essential or pressing. 

87. Executive Engineers may, where the services of an officer of the 
Military Works Services are not available, be called upon by General Officers 

' '.Commanding Divisions or Brigades to be members of committees appointed 
to select sites and determine general boundaries of cantonments. 

88. At stations where there are no Ordnance workshops, repairs to am- 
; bula&ce wagons and tongas will be carried out either by the Military Works 

Services or by the Public Works Department. 

89. Executive Engineers will address Officers Commanding Divisions, 

Brigades or Stations through their Staff Officers. ■ , .. >'t 



V.— Sub-divisional Officer. 

D0. The division is divided into sub-divisions in charge of sub-divisional 
officers, who may be Executive Engineers, Assistant Engineers, upper sub- 
ordinates, or, in.cases where no qualified officers of these classes are available, 
lower subordinates or ziWadars, and who are responsible to the Executive 
Engineer in charge of the division for the management and execution of 
works within their sub-divisions. No sub-division can be constituted in the 
first instance without the sanction of the local Government. 

i % ' \ A r r ■’* 5? V J-'r* I ; i .* 


G.— SCALES OF PAY IN THE PUBLIC WORKS DEPARTMENT. 

: ; v- ■ nil ■ : : : . ■ : V ' u ; / 

L— Engineer Establishment. 

The following is the scale of pay and organization, of classes for 
A.(i) officers of the Imperial Engineer establishment (excluding Royal Engineers) 
..and (ii) officers of the Provincial Engineer establishment. 


Departmental Bank. 


Imperial Pro' 
service. . se: 


aa 
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Departmental Rank. 


Executive Engineer— 

20th year of service and. following years 

19th „ 

- 18th • 

17th „ 

16th 

. 15th \ „ •- Vi: 

14th 

13th ■ ' „ 

12th 

Assistant Engineer — 

10th year of service 
9th 
8th 
7th 

*}■ 6th ■ 

5th „ „ 

4th ‘ ,, 

■ 3rd ’ ■■>}■ ■ ■ 

2nd • Sj , 

1st 



Pay per mensem* 


penal 

•rviee. 

Provincial 

'service. 

Rs.. 

Rs» 

1,250 

850 

1,200 

815 

1,150 

780 

1,100 , 

745 

1,050 | 

710 

1,006 

675 

950 ! 

. 640. 

900 | 

605 

850 ! 

: 570’ 

, 800 

_ 535 

750 

V; 

475’ 

700 

450 

660 

425 

620 

400 

580 

375 

540. , 

'WR 

500 1 

325 

: 460 | 

’.300'; 

420 ‘ 1 

, 275 

380 1 

250 


“ Note 1. — A special increment, of Rs. 50 may be granted by the local Government to a 
deserving Executive Engineer of the Provincial Engineer establishment who, after completion’, 
of five years’ service on the maximum pay of Rs. 850, is not promoted to administrative rank. 

Note 2. — Officers of the Engineer Establishment who joined the department on or 
before the 15th May 3912 obtain the rank of Executive Engineer after 8 years of service* if- 
reportjd qualified, 1 vide paragraph 32. ; ; .v y!.p ; ; f y 1 UcVO -> : y.y ; ■ 

92. The scale given in paragraph 91 does not apply in its entirety to 
such officers as may be appointed to' the Imperial Engineer establishment 
by tb^ Secretary of State at an a ge above 24 years in consideration of a period 
of' service passed since the 4th August, 1914, in the Navy or Army or in any 
Other employment recognized by the Secretary of State as equivalent to 
naval or military employment for this purpose. In their case officers whose 
actual age was 27, 26, or 25 years on the 1st July of the year in which they , 
offered themselves for appointment will be credited with three, two or one 
year’s service, respectively, and they will start on Rs. 500, Rs. 460 or Rs. 420' 
a month, respectively. The years of service so credited will count for pur- 
poses: of pay, promotion and seniority but not for leave and pension. 

—98. The annual increments in the Executive and Assistant Engineer- 
classes will be given for approved service only ; but after the first increment" 
has been admitted by the local Government under which the officer is serving 
subsequent increments may be drawn in each class on the date on which they 
are due, and may be admitted in audit without sanction of higher authority, 
provided that the local Government concerned has not issued an order* 
withholding the increment in any particular case. In the case of both 
Imperial and Provincial engineers alb time spent on. leave with allowances,. 
oiLJorcign service and on deputation on special. ..duty, will count ..as service- 
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for increments on the time-scale in the absence of orders in any particular 
case to the contrary. In regard to the date on which increments become 
due the rules in the Civil Service Regulations, Articles 151 and 160B. will 
apply. Except in the cases mentioned in paragraph 92 relative seniority is 
determined by the date or order of appointment, and not by the amount of, 
pay drawn under the operation of the rules. 

94. No. officer in the executive class may draw more than the lowest 
pay of the class, viz., Rs. 800 a month in the case of the Imperial service, or Rs. 
535 a month in the case of the Provincial service, except as a purely temporary 
arrangement, unless he holds a divisional charge, or a charge which in the 
opinion of the local Government is of equal importance. An officer of the 
assistant class placed in charge of a division will draw, in addition to his sub- 
stantive pay, the ordinary officiating allowance admissible under Article 120, 
Civil Service Regulations, subject to a maximum of Rs. 800 in the case of the 
Imperial service, and of Rs. 535 in the case of the Provincial service ; but the 
period during which an Assistant officiates in the executive class will not count 
as service for increments in that class. 

IL— Subordinate Establishments. 

95. The scales of pay of Subordinate Establishments are regulated 

by the local Governments concerned, subject to such limits as may from 
time to time be laid down by the Government of India or the Secretary of 
State. ■■■■■V: . 


H.— ALLOWANCES, ADVANCES AND COMPENSATION 
I. — Allowances. 

(a) Local Allowances. 

96. Rules relating to local allowances which are attached to certain appoint- 

ments, or are granted in consideration of exceptional local circumstances, 
are laid dowm in the local manuals of the local Governments or Audit Officers 
concerned. t ” 

97. No officer holding the position of Superintendent of Works shall 
draw any local allowance as such, which would have the effect of raising his 
emoluments above those of a Superintending Engineer, 3rd class. 

( b ) Sub-divisional allowances. 

98. An upper or lower subordinate placed in charge of a sub-division;, 
or a Zilladar placed in charge of a canal revenue sub-division may, with 
the sanction of the Superintending Engineer, be granted an allowance of 
Rs. 30 a month. To qualify for the allowance the subordinate must have 
definite charge, directly under the Executive Engineer, of a duly author- 
lied sub-division, but the charge of more than one sub-division does nob 
entitle him to an allowance of more than Rs. 30 a month. This allowance is 
not permissible to those members of the subordinate establishments who 
are in receipt of a local allowance under the note to Article 124(6), Civil: 
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Service Regulations, or who are serving in a class in the pay of which sub- 
divisional allowance is included. 

(c) Travelling allowances. 

99, When it is necessary to bring labourers and artificers from a distance 
they may be allowed wages for the number of days occupied in the journey 
to and from the site of the work, provided they join the work with proper 
despatch. At the discretion of the Executive Engineer bond fide travelling 
expenses may also be allowed to them. The above charges must be borne 
by the estimate of the work. 

(d) Transit allowances and - allowances during joining time to an 

OFFICER WHO HAS NO SUBSTANTIVE APPOINTMENT. 

100, A civil officer of the department, who has no substantive appoint- 
ment, is not entitled to any allowance during joining time ; but if such an 
officer is transferred from one appointment to another under the same local 
Government, the local Government may allow him to draw during transit 
the amount he is entitled to in the new or old appointment, whichever is 
less. When, however, such an officer is posted to a circle by competent 
authority to supplement the regular permanent establishment, the Superin- 
tending Engineer of the circle may allow him to draw transit pay and 
travelling allowance when transferred by him within the circle. If the officer 
is transferred from one Administration to another, the Administration to 
which he is transferred may allow the officer to draw similar allowances during 
joining time. 

Note 1. — The intention of this rule is that temporary employes are not ordinarily entitled 
to transit pay and travelling allowance. When, however, temporary employes are engaged 
for general duties to supplement the permanent establishment and not for particular works, 
it is within the competence of the authority who would be competent to transfer them, if per- 
manently employed, to transfer them according to the necessities of the public service in the 
same manner, as the ordinary permanent staff, and to grant transit pay in such cases. When 
the transfer has been so ordered and transit pay granted by the authority referred to, this order 
should be held to carry with it the grant of the usual travelling allowance under the Civil Service 
Regulations, subject always to the approval of the controlling officer. 

Note 2. — The orders contained in this paragraph give special powers not conferred by the 
general orders contained in Article 188 of the Civil Service Regulations. 

(e) Presidency and house rent allowances. 

101, Officers serving in the Presidency towns of Calcutta and Bombay 

and in Rangoon draw, if personally eligible, a house rent allowance at the rates 
and subject to the conditions laid down in the Calcutta, Bombay and Rangoon 
house allowance schemes. The Presidency or Presidency house rent allow- 
ances, which were in force in Calcutta, Bombay and Madras prior to the intro- 
duction of the schemes referred to above, are still admissible in certain cases, 
(vide Rule, VI of the schemes in respect of Calcutta and Bofnbay), and the rules 
on the subject are laid down in the local manuals of the local Governments 
or Audit Officers concerned. s ■ ’ 
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(/) Allowances to officers serving with an army in the field. 

102. Extra allowances will be granted to civil officers and subordinates 
of the department when serving with an Army in the field on the following 
■scale ‘ 

Superior officers. . . . 25 per cent 

Upper ^Subordinates 'and men of of their pay from date of leaving 

same rank . . , .35 „ Y their station to take the field, to date 

Lower Subordinates and men of j of withdrawal of troops, 

same rank . . . 50 ff J 

These allowances will supersede all departmental local allowances, but 
will not affect travelling allowances which will be granted at the ordinary 
rates. ; : ;*■ 

' ' ■ 

(a) Advances of pay and travelling allowance. 

jlU3. A Superintending or Executive Engineer may grant an advance 
up to a limit of one month’s pay, plus travelling allowance, to any officer in 
his department, including himself, under orders of transfer. The advance 
of pay should be recovered from the salary of the officer in three equal monthly 
instalments, beginning with the month in which a full month’s pay is drawn 
after the transfer. The advance of travelling allowance should be recovered 
in full on submission of the officer’s travelling allowance bill. 

104(0* In cases of emergency, Superintending Engineers, when proceed- 
ing on tour over two or more divisions and to a considerable distance from 
head-quarters, may sanction advances, to subordinates accompanying them, 
of amounts sufficient to cover ! their ^travelling allowances for a month, 
.subject to adjustment upon their return to head-quarters. 

(it) In special cases of long and expensive tours, local Governments may, 
in accordance with Article 137(g), Volume I of the Civil Account Code, 
sanction similar advances to gazetted officers, subject to adjustment by the 
officers receiving them on completion of their tours. 

(Hi) Officers may sanction small advances of travelling allowances to sub - 
ordinates serving under them when considered necessary in the interests 
of the public service. Such advances should in no case be in excess of the 
amount probably admissible. 

(iv) When necessary, Sanitary Engineers may grant advances to Assist- 
ant Sanitary Engineers to cover their railway expenses when proceeding 
on inspection duty beyond the limits of the district where their head-quarters 
are situated, adjustment being effected on their return to head-quarters. 

(b) Advances in special circumstances. •’ 

105. A local Government may sanction an advance of one month’s pay 
in very special circumstances, e.g., if an officer’s camp is burnt down; 
such an advance is ordinarily to be recovered in three equal monthly in- 


* The orders contained in paragraphs 103, 104, and 105 give greater powers than those 
conferre&by the general orders contained in Article 137 of the Civil Account Code, Volume I. 
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stalments. Superintending Engineers may grant to Overseers an advance 
for the purchase of a tent on the first occasion of their requiring one 
such an advance should be limited to a reasonable amount, and should be 
recovered in twelve equal monthly deductions from salary commencing three;: 
months after the date of the advance. 

(e) Advances to persons proceeding to Pasteuk Institutes. 

106. The rules regulating the grant of advances and other concess- 
ions to Government servants and to indigent persons unconnected with 
the public service to enable them to proceed to the Pasteur Institute at 
Kasauli for anti-rabic treatment are contained in Appendix CC of the Civil 
Account Code, Volume I. Similar rules framed by the local Governments in 
respect of the Institutes at Cono or, Shillong and Rangoon will be found in ■ 
the manuals of theloeal Audit Officers concerned. 

III. — Compensation lor loss of property. 

ID?, No public officer is entitled to compensation for loss of property- 
caused by an accident of any kind, merely because such accident* may have * 
happened to him while he was employed in the service of the State. In certain 
cases, however, local Governments are authorized at their discretion to relax, 
the provisions of this rule, subject to the restrictions laid down in Govern- 
ment of India, Finance Department, Resolution No. 334-E. B*, dated 9th- 
March 1918, nde Book of Financial Powers. 

I, — LEAVE. 

’ I.— General. 

108. Leave may be granted to civil and military members of the Public- • 
Works Department subject to the rules contained in the Civil Service Regula- 
tions and Army Regulations, India. 

109. All applications for leave must be made to or through tlie depart- 
mental superiors of the applicant ; in the case of subordinates, for whom, 
service books are maintained, they should be accompanied by a certificate 
from the officer who keeps the applicant's service book that the leave is ad- 
missible under the rules in force. But this certificate is not necessary when, 
a military subordinate applies for leave under the rules of the Army Depart- 
ment. 

n.— Language leave.* 

110. Engineer officers not appointed from any civil engineering college- 
in India who are required, under the rules of the department, to pass obli- 
gatory examinations ' in the vernacular languages, . may be granted leave in 
India, at such time as is convenient, for three months for preparing themselves* 
for such examinations, without loss of salary or service. This leave may N 
be tajken in instalments by officers preparing themselves for one or more* 

' * The orders contained in paragraphs 110, 111 and 112 give greater powers than are conferred, 

by the general orders contained in Chapter XII, Section IV of the Civil Service Regulations*. 

iff A, i: i ;i ■ ■ f; .fA;-. : ■ £ ■: ■ > /:!. ' '' : 
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examinations, but the period of three months represents the maximum aggre- 
gate amount of leave which may be allowed for the purpose. An officer, 
who has' already passed an examination in a language by the lower standard, 
is not entitled to any leave under this paragraph for preparing himself for 
examination in the same language by the higher standard. 

111. The grant of leave under paragraph 110 will not affect any privi- 
lege leave to which the officers may be entitled under the rules : it can only 
be taken in India and may be granted in continuation of any other leave, 
and vice versa , except privilege leave, which latter may, however, be taken 
in continuation of the examination leave. As this leave is granted for a 
specific purpose, viz., to enable officers to prepare themselves for examina- 
tion, they should, after completing the examination, return to duty at once 
if not proceeding on any other leave, and not wait until the expiry of the full 
period of examination leave granted. An officer whether on examination 
leave or not must, after completing the examination, rejoin within the joining 
time ordinarily admissible, but excluding the time allowed for preparation. 

112. An officer on leave to study the native languages may draw house- 
rent and other local allowances subject to the 5 same restrictions as in the ease 
of privilege leave — See Article 267 of the Civil Service Regulations. 

III. — Leave admissible to Temporary Engineers. 

113. Leave, otherwise than what is admissible under the ‘ regulations 
to temporarj 7 servants generally, may be granted by the local Government 
to temporary engineers appointed in India, on such terms and with such 
allowances as may be thought fit, but the leave and leave allowances so granted 
must not exceed those admissible under the Civil Service Regulations to 
engineer officers of the Provincial Service. It must, however, be clearly 
understood that any indulgence thus granted is a matter of grace and cannot 
be claimed as a right. 

Note. — The orders contained in this paragraph give greater powers than are conferred by 
the general orders contained in the note to Article .201 of the Civil Service Regulations. 

IV. — Rules for officers departing on or arriving from long leave overseas. 

114. All members of the department proceeding on long leave beyond 
the sea should, before quitting India, report to the local Government of the 
province in which they are employed the date of embarkation, and also 
on return from such leave the date of debarkation. 

115. All officers of the engineer and the upper subordinate establish- 
ments should report their intention to return from long leave, at least a month 
before sailing, to the local Government to which they are attached, stating 
at the same time the probable date of their arrival and the port at which they 
intend to disembark. On arriving at the port of debarkation, they should 
report themselves personally to the Secretary in the - Public Works Depart- 
ment of Bengal, Madras, Bombay or Burma, as the case may be, and ask 
for orders. Officers returning via Karachi should apply at the office of the 
Executive Engineer, Karachi Canals, for orders. 
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116. Officers who have so reported their probable arrival may, unless 
they receive orders to the contrary at the port of debarkation, proceed to the 
headquarters of the local Government to which they were attached before 
'taking leave. 

117. The local Government under which the officer is serving should, 
if it is desired to stop his proceeding to headquarters, send orders to the 
.authority mentioned in paragraph 3 15 at the port at which the officer is 
expected to arrive. 

J.— EXAMINATIONS. 

L — Professional examination of Assistant Engineers. 

118. Assistant Engineers, other than those promoted from the upper 
subordinate establishment, are required to pass a professional examination 
under the rules which are from time to time laid down by the various local 
Governments and are, in regard to this examination also, subject to the condi- 
tions regarding the yithholding of increments and the grant of arrears of 
increments so withheld as laid down in paragraph 121. Due regard should 
.be paid by local Governments to the instructions contained in paragraph 
.119 when framing their rules for this examination. 

119. The examination will be such as to show that the officer is acquainted 
with the processes for preparing materials, and with the modes of construc- 
tion in use in India ; that he has a good knowledge of the resources of the 
^districts in which he has been employed as to materials and of the best mode of 
applying them, and that he understands the management of work-people ; 
.also that he has made himself acquainted with the rules of, and is conversant 
with the forms of account in use in the department. No theoretical point, 
,such as would in practice be met by a resort to ordinary books of reference, 
^should be introduced. 

IL — Vernacular examination of Assistant Engineers. 

120. As a rule all officers, whether Civil or Military, on first joining the 
-department, will be required to qualify in the vernacular under the rules laid 
•down by the local Government, which is empowered to relax this rule in the 
-case of officers appointed to the department in ranks higher than that of 
Assistant Engineer. ■■ ./V . . 

121. The vernacular language examinations of officers in the Public 
Works Department are regulated by the rules which are from time to time 
laid down by the various local Governments, subject to the condition 
that , a .period must be specified within which an officer must pass the 
’examination in order to qualify for further increments. In the event' 
•of an officer failing to pass tfie examination within the period specified 
his increments should be withheld and arrears of increment so withheld should 
not, on his passing the examination, be granted to him except in special cases 
when his, failure to pass has been due to circumstances beyond his own control., 
.Failure *to pass the examination within the prescribed period will not, 
ffiowever, affect the amount of an officer’s salary when he has subsequently 
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passed the examination, and he will then he entitled to the rate of pay 
corresponding to the length of his service. When a local Government; 
has, as above provided, extended the period within which an officer is; 
required to pass a compulsory examination, it may also sanction the payment- 
to him of the reward ordinarily admissible on passing within the prescribed; 
time. No alteration in the scale of rewards or other conditions prescribed, 
by the Government of India fox the vernacular language examinations may' 
be made without the sanction of that Government 

122. Officers appointed from the Thomason College will be subject to* 
the same rules as regards passing by the tower Standard in the vernacular' 
prescribed by the local Government as other officers of the engineer estab- 
lishment. They will not be allowed to take language leave, but will be 
entitled to the reward admissible for passing by the Lower Standard. 

128. Neither apprentice engineers nor qualified students of the Thomason 
College should be allowed to present themselves for language examinations, 
before permanent appointment to the department as members of the engineer 
establishment. Their whole time should be devoted to works. 

124. Upper subordinates promoted to the Provincial Engineer Service*, 
are not required to pass the prescribed examinations in the vernacular. 

III.— Vernacular Examination of Upper Subordinates. 

125. Upper subordinates, other than natives of India, whether civil, 

or military, may be examined for the Lower or Higher Standard in the verna- 
cular under the same rules as members of the engineer establishment and on 
passing may draw the rewards laid down in the manual of the Audit Officer- 
concerned. . 

IV.— Vernacular Examination of Covenanted Temporary Engineers. 

"126. Covenanted temporary engineers appointed by the Secretary of 
State are eligible for all rewards for passing in the vernaculars on the scale* 
laid down for permanent engineers and subject to the same rules, but they 
will not be permitted to take language leave. 


K.— EMPLOYMENT ON LOCAL FUND WORKS. 

127. Members of the department may be employed on Local Fund Work® 

at the discretion of the local Government under the rules given in the following 
paragraphs. ' t : * ^ c Vv 

128. Superintending Engineers may be required to exercise, in addition 
to their ordinary duties, supervision over Local Fund expenditure in 
communication with the civil officers under such orders and rules as local . 
Governments may lay down. 

129. Members of the department employed in an executive capacity 
upon Local Fund Works may be divided into three classes, viz.:— 

1 sL - — Those detached for the sole purposp of superintending Local 
Fund Works, and placed under the orders of the local civil 
authorities or Local Boards and paid entirely from Local Funds... 
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2-nd.r— Those employed wholly on , Local Fund Works which are con- 
structed under the administration of the Chief Engineer and 
according to the rules of the department. 

3rd . — Those employed partly oh Imperial or Provincial, and partly 
on Local Fund Works. * i * 

130. Subject to the condition in paragraph 131 members of the engineer or 
upper subordinate establishment may, at their own option and subject to 
the sanction of the local Government, be permanently transferred to the 
first of these classes. Such persons will be treated as supernumeraries. 

131. Any officer or upper subordinate permanently transferred can 

return to the department in his former grade only at the discretion of the 
local Government, but he may be brought back to the regular establish- 
ment of the department by the order of the local Government whenever his 
services may be required in the same or any higher grade it may think suitable, 
subject to the usual conditions regarding examinations and. the feed proper 
tions of the grades, if any. , - 

132. The rules in paragraphs 130 and 131 apply to the case of officers and 
upper subordinates permanently transferred for employment on Local Fund 
Works, but there will be no objection, under the same general restrictions, 
to their temporary deputation for such emplpyment^ themfficers being retained 
on the Public Works list and' the entire charges borne by . the Local Funds. 

133. Persons of the 2nd class mentioned in paragraph 129, viz., those 
employed on Local Fund Works which are carried out under the orders of 
the Chief Engineer, will be subject to the* rules of the department. Officers 
and upper subordinates may be thus employed on Local Fund Works at the 
pleasure of the local Government. 

134. Members: of the . .engineer and upper.; or lower subordinate establish- 
ments of the department may, at the discretion of the local Government; be 
employed on Local Fund Works in addition, to their regular duties, when 
.such employment is not detrimental to the public service. 

135. No officer or subordinate oh an Imperial or ^Provincial establish- 
ment may receive any additional emoluments on account of the performance 
of any duties in connection with Local Fund Works, except as provided in 
Article 72 of the Civil -Service Kegulations, ?read with Article 71(6). 


L.— INTER-PROVINCIAL AND INTER-DEPARTMENTAL TRANSFERS. 

rfu.ALx , -'T ‘ G : :l 

L—G-eneral. : , . , . • , . 

13.6. Before the transfer : of any officer 1 or upper subordinate of the 
Department from one province, or from one branch, to another, is carried out; 
a confidential report of his character and ‘qualifications should in^mbly 
be forwarded to the, authority by whom ;the transfer is ordered, for l transr 
■mission to the province or branch, to which, he is under. transfer.. Jt should 
always be distinctly stated in .the report whether the promotion of the officer 
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II,— Inter-provincial transfers* 

137. Transfers of members of the engineer and upper subordinate 

establishments from one local Government to another will be made by ex- 
change with the mutual consent of the transferring Governments, except on 
special occasions, when the Government of India may see fit to order trans- 
fers ; all such transfers from one province to another will be reported to, and 
in the case of members of the engineer establishment notified by, the Govern- 
ment of India. . : 

HL — Inter-departmental transfers* 

138. The following rules are laid down relating to the transfer of the 

services of a Government officer from one Government office or department 
*to another': — . . 

I. It is the duty of a Government officer, who wishes to have his ser- 

vices transferred to a different Government office or department, 
to obtain the consent of the authority which nfakes appointments 
to his existing post before taking up the new employment. If he 
takes up the new employment without such consent, he commits 
a breach of discipline and is liable to be punished, in the last 
resource, by dismissal from his former post and consequent 
loss of pensionable service. Resignation of his former appoint- 
ment will not, it should be noted, protect him from this penalty. 

II. In granting or withholding consent to the acceptance by a subordi- 

nate of other Government employment, the head of an office 
or department must consider whether the transfer will be con- 
sistent with the interests of the public service. Permission 
should not be refused, however, without strong reason, which 
should be recorded in writing. 

III. The head of an office or department should not employ, either 

temporarily or permanently, an officer whom he knows, or has 
reason to believe, to belofig to another establishment without 
the previous consent of the head of the office or department 
in which he is employed. In the rare cases in which, for reasons 
which appear satisfactory to the new employer, an officer cannot 
obtain the required consent before taking up the new appoint- 
ment, the employment may he made conditional on consent 
being obtained at the earliest opportunity. . • . . ? 

The foregoing instructions apply equally to officers on leave whether 
with or without allowances. All leave allowances must ipso facto cease on 
taking up new employment other than work of a purely casual nature. See 
■also Article 200, Civil Service Regulations. 


M,— EMPLOYMENT OF TEMPORARY AND WORK-CHARGED ES~ 
' . TABLISHMENTS. / . 

I. — Temporary Establishment. 

; 189. In order to meet the demand for extra supervision which may arise 
•from time to time, as well as to insure that the Public Works establishments 
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shall he capable of contraction as well as of expansion as the expenditure on 
works diminishes or increases, the permanent establishments may be supple- 
mented by temporary establishments to such extent as may be necessary, and 
varying in strength from time to time according to the nature of the work to 
be done. The powers of local Governments to sanction such temporary 
establishment are governed by the orders contained in the “ Book of Financial 
Powers.” 

Note. All persona so engaged must be required to sign, the declaration indicated in 

paragraph 140. Petty establishments and establishments whose . pay is charged to works 
under paragraph 142 are exempted from submitting temporary service declarations. 

140. Persons engaged locally will be on the footing of monthly servants, 

and they must be clearly informed in writing that their employment carries 
with it absolutely no claim to pension, or to any absentee ' allowances be- 
yond those conditionally given to temporary employes under paragraph 
113 of this Code and Articles 201 (Note), 242, 336 (Rule 1) and 339 (Rule 
2) of the Civil Service Regulations ; and they must be required to sign a 
declaration that this is clearly understood by them. If they are engaged 
for a special work, their engagement lasts only for the period during which 
the work lasts. If dismissed, otherwise than for serious misconduct before 
the completion of the work, they will be entitled to a month’s notice or a, 
month’s pay in lieu of notice ; but otherwise, with or without notice, their 
engagement terminates when the work ends. If they desire to resign their 
appointments they will be required to give a month’s notice of their inten- 
tion to do so or forfeit a month’s pay in lieu of such notice. The terms of 
engagement should be clearly explained to men employed in the circum- 
stances mentioned above. 

n.— Work-charged establishment. 

141. On receiving orders, or being authorised by any competent person 
to commence any work, the Executive Engineer may entertain the necessary 
temporary work establishment, within the amount sanctioned and subject 
to any general rules that the local Government may see fit to lay down, pro- 
vided that the salary of no person so employed exceeds Rs. 100 a month, 
beyond which limit the sanction of the Superintending Engineer is necessary. 

142. There is no restriction as to the classes of establishment whose pay 

may be*charged to works, but the following conditions must be fulfilled before 
the pay can be so charged : — - . , . 

(1) The persons must be employed for the subordinate supervision or 

accounting for stores and labour. 

(2) They must be paid by the day or month, their employment ceasing 

with the cessation of the work. 

(3) In the case of works executed by contract the cost must be shown 

as a separate sub-head of the estimate. 

(4) The rate of pay must in no case be more than Rs. 250 per mensem. 

(5) The pay of draftsmen and clerks, other than “ store ” and “ muster ” - 

clerks actually employed at the site of works, is not to be charged . 
■ • . to works as “ works establishment.” 
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In the case of works executed by departmental agency the salaries of the 
establishment whose pay is charged to works will be included in the rates 
for the various descriptions of work. 

. 143, Any other additional establishments required must be applied for 
through the Superintending Engineer, and duly sanctioned under the rules 
laid clown in paragraphs 139 and 140, before being entertained. 


N. — POLICE AND OTHER GUARDS. 

144 0 When marching or Iil camp on public duty, officers are allowed a 
guard for the protection of public property. Such guards are supplied \v thout 
charge by the Police Department, and application for them should be made 
to the Superintendent of Police. ' bv the officer requiring them, unless; he be 
an Assistant Engineer or subordinate, when the application should be made 
by tlie Executive Engineer. Such guards will not, however, be supplied 
unless the officer travelling is in charge of Government money or valuable 
Government property, or unless the country, is disturbed. 

145, In all cases where, through the inability of the Police Department 
to supply a. guard from the regular Police Force, special guards have to be 
entertained, the sanction of the local Government will be necessary. Officers 
may, however, in urgent cases, entertain the guard in anticipation of sanction, 
reporting their action at once to higher authority. The services of such 
extra guards should be dispensed with directly they are no. longer required. 


0.— MEDICAL ESTABLISHMENT. 

L— General. 

140. The Subordinate Medical service is divided into two branches : 
one for military and the other for civil employment including military Sub- 
Assistant Surgeons lent to the Dip 1 Department. The requirements of the 
department will, as a rule, be met from the latter branch, which is a local 
one in each province ; but on occasions when the services of a civil Sub-r 
Assistant Surgeon or a military Sub- Assistant Surgeon in civil employment 
cannot be made available, a military Sub-Assistant Surgeon may be obtained 
by application to the Director General, Indian Medical Service. 

147, Sab- Assistant Surgeons will be allowed as part of the Public "Works 
establishment, and furnished with medicines at the public expense when- 
ever any large body of workmen is collected together. Sanction to their 
appointment must be obtained under the usual rules regarding increases of 
establishment, and application for the services of individuals to fill sanctioned 
appointments will be made through Superintending Engineers to the Director 
Genera!, Indian Medical Service, in the case of military Sub* Assistant Sur- 
geons, and to the Surgeon General with the Government of Madras or Bombay, 
or to the Inspector-General of Civil Hospitals of the province concerned, in 
the case of civil Sub-Assistant Surgeons. 
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IL— Pay and Allowances ol Medical Establishment. 

148. A military Assistant Surgeon or Sub-Assistant Surgeon employed 
in the department is entitled to the military rate of pay of his class and to 
free quarters or compensation under the rules laid down in Army Regula- 
tions, India, Volume XII. If employed in a distinct charge, he will also 
be entitled to a staff allowance of Rs. 30 per mensem, which will be forfeited 
during illness or leave, exceeding thirty days. 

149. Except in Burma, where the conditions are special and where special 
rates of pay are allowed, it is left to local Governments to fix the scale of pay 
to be allowed to civil Sub- Assistant Surgeons in each province, within the 
limits detailed below : — 

Es. 

Per mensem* 


Senior grade, 1st class . „ , . . . . 100 

Senior grade, 2nd class . 80 

1st grade, over 15 years’ service ..... . , 65 

2nd grade, from 11 to 15 years’ service ' . . . . 55 

3rd grade, from 6 to 10 years’ service 45 

4th grade, from 1 to 5 years’ service 30 


150. In addition to pay, special allowances will be granted to Sub- 
Assistant Surgeons, whether civil or military, for independent or other charges 
of more than ordinary importance, or when local circumstances, such as 
reputed unhealthiness or dearness of provisions, afford just grounds for in- 
creasing the emoluments. Local Governments will decide to what charges 
and appointments special allowances shall be attached, and the amount in 
each case. Special personal allowances may also, on the recommendation 
of the Surgeon General or the Inspector General of Civil Hospitals of the 
Province, and in Rajputana and Central India, Baluchistan and the North- 
West Frontier Province of the Administrative Medical Officer, be granted 
for exceptionally good service. All Sub-Assistant Surgeons who are 
Government servants employed in sanctioned appointments, whether under 
Government, Local Boards or Municipalities, may be granted, by the 
authorities paying their salaries, free quarters or house-rent in lieu. The 
grant of house-rent is; however, conditional on the Sub- Assistant Surgeon 
concerned providing himself with quarters within a convenient distance of 
his duties, or of the hospital or dispensary in which he may be employed. 
The quarters thus rented should be approved by the authority under whom 
the Sub-Assistant Surgeon is serving. In places where free quarters are 
not provided, and where suitable quarters within a convenient distance are 
not obtainable, the local Government or local body concerned, as the case 
may be, should have the necessary quarters constructed. 

HI. — Transfer o£ Medical Subordinates. 

151. On the transfer of a military medical subordinate from military or 
other civil employment for duty in the Public Works Department, the follow- 
ing documents should be forwarded for custody to the officer under whom he 
is to be employed until the subordinate is transferred elsewhere : — 

(1) Privilege leave statement. 

(2) Last-pay certificate. 
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(3) Extract from orders of transfer. 

(4) Transfer confidential report. 

(5) Transfer return of documents. 

All other personal documents of these subordinates are kept in the office of 
the Director General, Indian Medical Service. 

IV. — Furlough, retirement and resignations of Medical Subordinates. 

152, Applications for furlough, to retire or to resign the service, as well 
as casualty reports and invaliding papers, should be forwarded to the Director 
‘General, Indian Medical Service. 

V.— Removal of Medical Subordinates, 

153, Whenever it is thought desirable to remove a Sub- Assistant Surgeon, 
whether civil or military, from the Public Works Department, the reasons 
lor so doing should be reported confidentially to the Director General, Indian 
Medical Service, who will take such further action as may be considered neces- 
sary in accordance with the rules regulating the procedure to he observed 
in such cases. 


P.— MISCELLANEOUS RULES. 

I.— Personal. * ■ 

154. All officers of the Public Works Department are liable to serve 
in any part of India unless it is otherwise expressly stated in their agreements. 

155. Persons employed in the department shall h aye no personal pecu- 

niary interest, directly or indirectly, in the construction of any public work, 
•or in the manufacture, supply or sale of building materials. They are 
further sub ject to the rules laid down in The Government Servants' Conduct 
Rules". : 7 , y77/ 7 

156. Every member of the department, whether civil or military, must 
consider that his salary or pay, for the time being, or as defined in any agree- 
ment, is his sole legal remuneration ; and that the receipt of commission, or 
any consideration, directly or indirectly, on account of any business or trans- 
action in which he may be concerned on behalf of Government, is prohibited. 
Every officer of Government is bound to report ta his departmental superior 
any infringement of this rule which may come to his knowledge. See also 
paragraph 135. 

.Note I. — An exception is, however, allowed in cases of arbitration as follows : — 

(1) An officer shall not act as Arbitrator in any case without the sanction of his immediate 
superior or unless he be directed so to act by a court having authority to appoint 

■ t an Arbitrator. . 777: ■■■ 7>7"7'7 ; cW/V- 

.(2) No public officer shall act as an Arbitrator in any case which is likely to come before 
him in any shape in virtue of any judicial or executive office which he may be 
holding. , v:;7:y 

(3) If an officer act as Arbitrator at the private request of disputants, he shall accept 
no fees except as provided in Article 74, Civil Service Regulations. 

If he act by appointment of a court of law, he may accept such fees as the court 
may -fix. 
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Note 2. — There is also no objection to an officer of the department competing for any 
prize offered by a Municipality for preparing for if an3 T designs or. estimates, and to his receiving 
the award if he competes successfully. 

Note 3. — An officer of the department, called upon by a court to act as a Commission 
to give reliable information on certain technical points of engineering, may comply with the 
request unless debarred by the operation of clause (2) of Note. I above. If he accepts the coin- 
mission, he may retain such fees as are fixed by the court. 

n.— Publication of rules and notices, 

157. Drafts of rules, regulations and notifications having the force of 
law and affecting the outside public should, before issue under any Act, or 
in cases in which the previous approval or sanction of the Governor General 
in Council is necessary;, before submission to the 'Government of India, be 
published with a view to ascertaining whether any valid objections can be 
taken thereto. A similar course should be adopted in the case of rules or 
notifications affecting the outside public intended to be issued not under any 
Act. or Regulation but as executive orders. 

When drafts of any rules, regulations or notifications of the foregoing 
classes are submitted for the sanction of the Governor General in Council, it 
should invariably be stated whether they have been published and the 
result of publication described. If they have not been published, the reasons 
for non-publication should be fully explained. 

* 1 IL— Anonymous communications. 

158. No anonymous communication regarding the conduct of any Gov- 
ernment officer shall be acted upon without the permission of the local Gov- ' 
eminent, excepting so far as to endeavour to remove anv apparent!} well- 
founded causes of complaint which do not affect tbe character of individuals. 
With the above exception, every complaint by or against any person h the 
department must be received and enquired into by his superior officer. 

IV, — Procedure in regard to law suits. 

159. When any officer or subordinate in the department is personally 
sued in any Civil Court, by parties claiming from him wages or money 
arising out of transactions in which he is concerned only in his official 
capacity, and bond ; fide on behalf of Government, it will' be necessary that* 
he defend the suit by pleading that Government should be made the defen- 
dant as the party really interested. But when the suit is for damages 
in respect of an alleged wrongful act of a Government officer, the party ag- 
grieved may, as a general rule, bring the suit against such officer, and it would 
be no defence for the officer sued to contend that Government ought to be 
the defendant. The plaintiff may legally contend that he has a right to lock 
to the party by whose act lie has been aggrieved, whether he could or could 
not have sued that party's principal. The distinction is between suits on 
contracts and suits for wrongs. In cases of the latter kind, it will remain 
with Government to determine whether it vmild be just and proper that 
the defence should be carried on at the expense of Government. This course 
should ordinarily be adopted only in cases where there is no reasonable doubt 
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of the innocence of the accused. When, oil the other ha ml. there is 
fade evidence that he has acted improperly^ he should he left to conduct his 
own defence, the question of Government contributing towards the cost of 
the defence being subsequently considered. Whatever he the nature of the ; 
case, failure to defend the suit, ortoreply to the plaint in person or by counsel 
as the case may require, .will render the officer or subordinate personalty 
responsible. \ 

166. An officer, receiving a subpoena to produce official documents in a 
Court of Law, should, provided the documents be specified, produce them 
to the Court unless they are unpublished official records reiat big to any attains 
of State, when he must refer to the officer at the head of his ciepadment. 

V.— Security Deposits. 

181. Cashiers, whether appointed j mmumently os temporarily, must ; 
furnish security, the amount being regulated according to circumstances 
a id to local custom, in each, case, under the sanction of the ( hief Engineer. 
Store-keepers, sub-store-keepers and lower subordinates, also head chairs ; 
of Superintending Engineers 5 offices, and other* members of the clerical, 
petty, plantation and revise establishments, eucrustod witii the custody i 
of cash cr stares may. subject to any genual or special orders of the local 
Government on the subject, be required to furnish security at the option of 
the Superintending Engineer of the circle, who trill determine whether the j 
amount shall be paid in a lump sum or by deduction from salary. 

VU'-W ' ; ■■ w v. ; " y: ...V-.: . ..... " y,y.-Af ; ; yUU.Ug t ;; ' V I 

y ; ■ ¥1 —Stationery 

168. Stationery is supplied io public offices by the Controller of Printing, 
Stationery and fctamps at Calcutta, and the Superintendents of Stationery 
at Bombay and Madras, Officers, other than th m to who n power lias been [ 
cl eh gate 1 under paragraphs 403 (//) and 408 (d), are prohibited from obtaining ! 
elsewhere articles which can be piocured fiom the Stationery Offices except 
under orders of the local Government in each case. Officers will indent on ; 
the nearest Stationery Office for their supplies. j 

168. Indents for forms of accounts and returns will be submitted annually 
by Chief, Superintending and Executive Engineers direct to the Contractors I 
for Printing Government of India Stock Forms for compliance. The forms \ 
will be despatched tv Indenting officers direct. j 

164. Indents fo Public Pods Joann should bo despatched to the Con- I 

tractors for Printing Governin' nt of India Stock Forms so as to reach them ! 
not later than I ffi cumber. the despatch of the forms beginning in January and I 
continuing till May. Tk pwHiee of sending indents at i lingular intervals 
should be avoided as far as possible, as it entails additional expense in packing : 
and carriage. "■Pu ; 

165. Miscellaneous forms used in the Department may be obtained from 1 

local presses, if they can thus be had cheaper than from Calcutta,., but expend!** ; 
Pure in such cases is only to be incurred ttnder the previous sanction of Super- 
intending Engineers, ux .uv 
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166. All officers entrusted with a supply of stationery and forms for 
their official use will take proper precautions to keep them in the custody of 
a responsible and trustworthy person and to maintain a record of the receipts, 
issues and balances. Stock should be verified annually and the certificate 
of verification recorded in the register of stationery over the signature of a 
gazetted or other responsible officer. 

167. Standard forms of the department cannot be altered without the 
previous sanction of the Government of India, or in the case of account 
forms, of the Comptroller and Auditor General, who should, however, obtain 
the concurrence of the Government of India to any important changes or 
modifications. Local forms should not be introduced by any officer without 
the permission of the local Government. 

168. Forms of deeds and other documents ordinarily required by the 
department will be settled by the Law Officers of the Government, and, fur- 
nished through the Chief Engineer to whom all applications on such matters 
should be addressed. 

VIL— -Destruction o! official records. 

169. Superintending Engineers are competent to sanction the destruction, 
of such records in Executive Engineers’ offices or those of their subordinates 
as may be considered undoubtedly useless, but in ordering the destruction 
of such records great care should be exercised that it is confined to such as 
are valueless. A list of such records as properly appertain to the accounts 
of the department should be forwarded to the Audit Officer for approval 
before their destruction is ordered by the Superintending Engineer. B.iit 
the following should on no account be destroyed : — 

Records connected with expenditure which is within the statute of 
limitation. 

Records connected with expenditure on works not completed, although 
beyond the period of limitation. 

Records of experiments and observations. 

Records connected with claims to service and personal matters con- 
nected with persons in the service. 

Cash-books of Executive Engineers and other disbursing officers. 

Counterfoils of cheques issued may be destroyed after five complete 
account years. Measurement books must be carefully preserved for ten, 
years after the date of the completion of works the measurements of any- 
part of which are recorded therein, '//:/- 

YIIL— Recording ol Hans and Drawings. 

170. An Executive Engineer must keep on record in his office the following- 
plans, or such of them as are required in his division ; — 

Copies of all standard plans of buildings. 



Chap. L] establishment. [171-3 


Complete plans, sections and elevations of every building under his 
charge, whether military or civil, as actually constructed, any 
departures from sanctioned design being carefully noted. The 
boundaries of the ground attached to any buildings should be 
distinctly shown. 

Plans of roads under his charge showing the quarries whence metal is 
obtained. 

Detailed drawings including foundations, where practicable, of all 
bridges and other works in the division as actually constructed, 
any departures from sanctioned design being carefully noted. 
The boundaries of the ground attached to any buildings should 
be distinctly shown. 

IX. — General rules of office procedure. 

171. No officer should correspond direct with an authority superior to 
the officer under whom he is immediately serving, or with the local Govern- 
ment or the Government of India, out of the regular course, except in a case 
of extreme emergency, in which case he must send copies of his communica- 
tions to his immediate superior. 

172. Letters containing proposals concerning other departments should, 
so far as is needful, be accompanied by references to the opinion of the officer 
concerned (in the case -of a building, of the officer occupying it) and of the 
head of the department on the spot. 

; ,, X.— Periodical returns. 

17S. With regard to periodical returns not prescribed by the Gov- 
ernment of India, officers to whom such returns are submitted should institute, 
at convenient intervals of time, an examination into the necessity for each 
return, with a view to the discontinuance of any that may be found to be 
no longer necessary. 
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Chapter II— Works. 


A.— CLASSIFICATION OF THE OPERATIONS OF THE PUBLIC 
WORKS' DEPARTMENT. 

174. The operations of the department are divided primarily into two 
classes — u Original Works ” and “ Repairs ” or “ Maintenance/ 2 

173. (I) Original works include all new construction, whether of entirely 
new works or of additions and alterations to existing works, excepting 
as hereinafter provided ; also all repairs to newly purchased or previously 
abandoned buildings required for bringing them into use. 

(II) When a portion of an existing structure is to be dismantled and 
replaced, if the* cost of such replacement represents a genuine increase in the 
permanent value of the property as an asset, the work should be classed as 
“ original work” the cost (which should be estimated if not known) of the 
portion replaced being credited to the estimate for “ original work ” and 
deb%d to “ repairs.” In all other cases the whole cost of the new work 
should be charged to “ repairs.” 

176. The capital value of any portion of a building which is abandoned 
or dismantled without replacement should be written off the total capital 
value of the building. 

177. The class, “ Repairs 55 or “ Maintenance,” includes all operations, 
except the foregoing, required to maintain in. proper condition buildings and 
works in ordinary use. 


B.— ADMINISTRATIVE APPROVAL AND TECHNICAL SANCTION. 

178. For every work proposed to be carried out, except petty works and 
repairs as described in paragraphs 188 and 190 III, and repairs for which a 
lump sum provision has been sanctioned by the Superintending Engineer 
under paragraph 233, a properly detailed estimate must be prepared for the 
sanction of' competent authority ; this sanction is known as the technical 
sanction to the estimate. Except where definite provision is made in this 
Code to the contrary, such sanction can only be accorded by Government 
in the Public Works Department, or where power has been delegated to 
them, by officers of that Department. Sanction* accorded to the construction 
of a work by any other department of Government is to be regarded merely 
as an administrative approval of the work, as defined in the following 
paragraph, and the fact that such approval has been accorded in no "way 
dispenses with the necessity for a further technical sanction, which must be 
obtained before the construction of the work is commenced. 

179. For every work (excluding repairs and petty works) initiated by, 
or connected with, the requirements of another department, it is necessary 
to obtain the concurrence of the department concerned to the proposals before 
technical sanction to the work is accorded in the Public Works Department. 
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The formal acceptance by the department concerned is, 'termed “ administra- 
tive approval 9 ’ of the work, ami is, in effect, an order to the Public 
\\ orks Department to execute certain specified works at a- stated sum to meet 
the administrative needs of the department, requiring the work. Such approval 
should not, however, be accorded until the professional authorities have 
intimated that the proposals are structurally- sound and that the preliminary 
estimate .is' sufficiently correct for the purpose. A similar procedure should 
be followed in the case of works ■■required to meet; the administrative needs 
of the Public 'Works Department, both the administrative approval and the 
technical sanction being accorded, in such cases, in the Public Works 
Department. 

Note.— -T he words approval and sanction respectively, when used in respect of estimates 
for works, bear, throughout this ’• Code, the meanings indicated in this and the foregoing 

paragraph. 

180. An application for administrative approval should be submitted 
to the authority competent to accord it, accompanied by a preliminary report, 
by an approximate estimate and by such preliminary plans, information • s to 
the site and other details as may be necessary fully to elucidate the propb sals 
and the reasons therefor. The approximate estimate and preliminary plans 
should be obtained from the Public Works Department. If, however, the 
work is not likely to cost more than Bs. 5,000, detailed plans and estimates 
may be prepared in the first instance and submitted to the authority competent 
to accord administrative approval, being returned thereafter to the officer 
of the Public Works Department competent to accord technical sanction. 

181. This procedure will also apply to modifications of the proposals 

originally approved, if likely to necessitate the eventual submission of a revised 
eslinw te. to material deviations from the original proposals, even though, the 
cost of the same may possibly be covered by savings on other items, and to 
cases where the detailed' estimates, when .prepared, exceed the amount aclmiiiis- 
trat ively approved by more than 10 per cent. In these cases, as also in cases 
in which it becomes apparent, during the execution of- the work, that the amount 
administratively approved will be exceeded by more than 10 per cent., owing 
to increase of rates or other causes, the revised administrative -approval of 
•competent authority must be obtained to the increased expenditure without 
delay, and in the case of modifications during construction, without awaiting 
the preparation of a detailed supplementary or revised estimate. In the case, 
.however, of civil works, the cost of w hich is wholly imperial and to which the 
administrative approval of the Secretary of State, or the Government of India;; 
or any of the officers mentioned in paragraphs 431(1) (' and 432 (III) has been 
accorded, this 10 per cent, excess is not admissible and if it is found that the 
amount of the detailed estimate is more than the amount administratively 
approved, revised administfath c approval must be applied for mid obtained 
before the work is put in hand. , yd;. A 

Note. — The rule in this paragraph does no 5 interfere with the powers of local Govern- 
ments and other authorities to pass excesses incurred during construction up to 5 per tent, 
over the amount technically sanctioned, under paragraphs W5, 459 (6) end HU (6), even th nigh, 
m the case of Imperial Civil Works administratively approved by the Secretary of State, the 
Government of India, or any of the officers mentioned in paragraphs 431 (1)0 and 432 (HI) the 
amount approved is exceeded, and though, in the ease of other works, the amount approved 
is exceeded by more than 10 per cent; W-v; A- .5 
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182* In the case of works required not for a particular department but in 
the interests of the general public, e.g. 9 communications, irrigation works, 
and miscellaneous improvements (but excluding those ecclesiastical works,, 
to which the administrative approval of the Government of India in the 
Education Department is required under rule), it is left to local Governments- 
to lay down such rules as may be necessary to ensure the submission and 
scrutiny of preliminary designs and estimates before a detailed estimate is 
prepared for the purpose of technical sanction. 

188* The powers of local Governments and other authorities to accord 
administrative approval to works are stated in paragraphs 431 and 432. 


C. — REQUISITION'S BY CIVIL OFFICERS. 

I. — General. 

184. Applications for new buildings, and for additions or alterations- 
to existing buildings required for the use of any department, should be made 
by the officer of the department concerned, in communication with the Exe- 
cutive Engineer, vide also paragraphs 178 el seq. 

185. The local head of a eivil department may call upon the Executive 
Engineer to report on any proposals for additions or alterations to the 
buildings in his use and to state roughly the probable cost ; but Executive 
Engineers cannot be required, except by their departmental superiors, to 
prepare the detailed drawings and estimates, required for the purpose of 
technical sanction, of projects which they consider likely to cost a sum 
greater than that which can be administratively approved by the local head 
of the department concerned, or those, however small their probable cost, 
in the necessity fox which they do not concur. 

186. The Executive Engineer must in each case exercise his judgment 
on the demand made, giving all proper weight to the opinions of the officers 
of the departments concerned ; but it is his duty to oppose any application 
of the funds at his disposal to works of the real necessity for which he is not 
satisfied ; and in every case in which he thinks that -he cannot recommend 
the execution of a work called for by a duly constituted authority, he should 
explain his objections to the officer concerned, and, if he fails to convince 
Kim, should refer the matter for the orders of the Superintending Engineer. 
At the same time he is responsible that such references are not made un- 
necessarily 

187. The actual execution of works, asked for by civil officers, must in 
every case be dependent on the necessary funds being available. 

■ II. — Procedure , |n regard to original petty works costing less than Rs. 200. 

188. The following procedure will be adopted in the case of new petty 
works or additions required by civil authorities, the cost of which is not 
likely to exceed Rs. 200 : — 

L — The requisition will be made by the officer, for whose convenience 
the work is required, in P. W. D, Form No. 8A. 
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IL — Tke Executive Engineer, or an assistant or subordinate em- 
powered by him to act in such, cases, will record on the re- 
quisition his opinion as to what work should be done, and give 
on the face of the requisition a rough estimate of the probable - 
cost. 

III. — The acceptance by the responsible civil officer of the estimate 
as sanctioned by the Executive Engineer will be sufficient autho- 
rity for the execution of the work. 

IV. — In case of the civil officer not being satisfied with the report 
of the deputed subordinate of the department, he should refer 
to the Executive Engineer. 

III. — Procedure in regard to original works costing more than Rs. 200. 

189. If the work be likely to cost more than Rs. 200 the following pro- 
cedure must be adopted : — '** 

I,*— -The work must be applied for or reported necessary by the local 
head of the department concerned, who will apply for adminis- 
trative approval to the authority who is competent to accord such 
approval. The application should be accompanied by such 
sketch plans, description and explanation of the necessity for 
the work as may be necessary. 

II. — After administrative approval has been accorded by competent 
authority a detailed design and estimate, with a proper report 
and specification, must be prepared under the orders of the 
Executive Engineer and countersigned by him in token of 
approval. 

III. — The detailed plans and estimates will then be sent to the local 
head of the department who applied for the execution of the 
work, for countersignature. The Executive Engineer will 
then sanction the estimate if it be within his powers of technical 
sanction, or, in the alternative, will submit it for technical, 
sanction to the Superintending Engineer who will, should it 
exceed his powers of technical sanction, forward it to the local 
Government. 

IV.— Procedure in regard to repairs. 

190* The procedure to be followed in the case of repairs is as follows : — 

I. — The requisition will be made by the civil officer concerned in 
R W. D. Form No. 8A. 

IL — On receiving the requisition, the Executive Engineer will first 
satisfy himself. as to the propriety of the work, and that there 
is sufficient provision in the- budget grant under the proper 
sub-head of fi Repairs/ 

III. — The Executive Engineer may then order the immediate execution 
of the work, without the preparation of a detailed estimate, 
provided that the cost is not likely to exceed Rs. 200. 
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IY. — Should the budget grant under the particular sub-head be in- 
sufficient to meet the outlay, reference must be made to the 
Superintending Engineer. 

V. — When the approximate estimate exceeds Bs. 200, a detailed 
estimate must be framed and sanctioned by the authority 
competent to accord technical sanction. 

V. — Limitation of sanction. 

191. Nothing in these rules is to be construed into a permission to officers 
to carry out in portions any group of works or alterations or to make 
purchases of which the cost in the aggregate would exceed what they are 
empowered to sanction under the rules. 


D.— PREPARATION OF PROJECTS. 

!— general 

192. The papers to be sffi mitt ei with the project for a work will consist 
of a report, a specification and a detailed statement of measurements., 
quantities and- rates, with an abstract showing the total estimated cost of 
each item. These documents together form what is called “ the estimate ” 
in the sense of this Code. In the case of a project consisting of several 
works, the report may be a single document for all the works and likewise 
the specification ; but details of measurements and abstracts may conve- 
niently be prepared for each work, supplemented by a general abstract 
bringing the whole together. In the case of estimates for ‘Repairs 5 or 
' Maintenance* 5 ' only the specification and the detailed statement of measure- 
ments and quantities with the abstracts will ordinarily be required. The 
report should state in clear terms the object to be gained by the execution 
of the work estimated for, and explain any peculiarities which require 
elucidation, including where necessary the reasons for the adoption of the 
estimated project or design- in preference to others. 

188. To facilitate the preparation of estimates, a schedule of rates of 
each kind of work commonly executed should be kept up in each division, 
and the rates entered in the estimate should generally agree with the schedule 
rates, but where from any cause these are not considered sufficient, or in 
excess, a detailed statement must be given in the report showing the manner 
in which the rate used in the estimate is arrived at. 

• 194. The abstract of the estimate will show the total cost, in rupees only, 

of each bind of work, the only exception to this rule being the case of miscel- 
laneous petty works which may be entered in the abstract without measure- 
ment's, the estimated cost being alone riven. 

195. The abstract of the estimate may, under instructions of the Superin- 
tending Engineer, be framed to show merely the quantity and cost of each 
completed item of artificer’s work, e.g., brickwork, or.it may he framed to show 
the cost of labour and materials separately;' The adoption of either form of 
abstract should be determined with reference to the mode in which it is pro- 
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posed to earn' on the work. If it is proposed to contract lor the completed 
item of artificer’s workg such as masonry, etc., then the first mentioned form of 
abstract will suffice ; if it is intended to purchase or procure material and to 
employ labour for construction separately, then the second form of abstract 
will admit of a closer, easier and earlier check on the outlay and it will therefore 
be preferable,- 

196* In addition to the .usual charge- 'of 5 per cent, for unforeseen con- 
tingencies, all incidental expenditure which can be foreseen, such as com- 
pensation for or cost of land, sheds for workmen and stores, should be sepa- 
rately provided for in the estimate. The provision for contingencies may 
not be diverted to any new work or repair which is not provided for in the 
estimate, and of which the cost exceeds Bs, 2,500 or such small w sum as may 
be fixed by the local Government, see paragraph 4-61 (cl): without the sanc- 
tion of the Superintending Engineer.' 

197. The rules regulating the inclusion in estimates of the approximate 
cost of establishment and tools and plant will be found, in respect of 
irrigation projects, in paragraph 215. below, and. in. respect of othei works, 
in the Public Works Account Code. 

198 . Estimates for works on which it is intended to use prison 
labour will, as in the ease of free labour, provide for the full market 
value of the work to be done, but a note of the reduction, if any, to 
be effected thereby should be made at the. foot of the abstract of the 
estimate. 

199 . In framing estimates to be met from Imperial Ordinary Funds it 
will be necessary, whenever it has been arranged to obtain stock or tools 
and plant for a work from another department, to ascertain from that 
department the value . of such materials and, if the rules' reouire the transfer 
to be effected free of charge, to deduct- this value at : the foot from the total 
of the estimate, 

’ lfc . 

31 — Original Works, 

(a) hliLiTARY Works. 

200. The following rules will regulate the design and construction of 
fortifications under the administration- of the Public Works Departments of 
local Governments which are designed for occupation by regular troops or 
which may, in certain circumstances, be garrisoned by them and of which 
the cost in consequence is debitable to the Military Works estimates : — 

(i) No new works or alterations or additions to existing works should be- 
executed until the project has been examined and passed by the 
Director General of Military Works Services. For this purpose 
the project, duly countersigned by the responsible civil or poli- 
tical authority concerned, shall be forwarded to the General 
Officer Commanding the Division in which the fortification is 
situated, for submission to the authority competent to sanction 
the execution of the work. 
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(ii) Royal Engineer Officers alone are to be entrusted with the super- 
vision and execution of works of this nature. Cases in which it 
is not possible to comply fully with this rule should be referred 
to the Government of India for orders. 

201. The following procedure should be observed when a local Govern- 
ment considers that it is necessary to design or construct defensive works, 
for occupation by armed forces which in times of peace are under the orders 
« of the civil or political authorities 

(i) The opinion of the General Officer Commanding the Division or Inde- 

pendent Brigade, in whose area the work is to be situated, should 
first be obtained as to whether the work in question should be 
classed as a work of defence under Army Regulations, India, 
Volume II, paragraph 335. 

(ii) In the event of the General Officer Commanding not considering 

that the work in question should be classified as a work of defence, 
then no further military opinion is necessary and the work may 
be executed by the agency usually employed by the local Govern- 
ment. 

.(in) In the event of the General Officer Commanding considering that 
the work contemplated should be classed as a work of defence, 
then — 

•’la) The said General Officer Commanding should be consulted in regard, 
to the conditions which should determine the siting and general 
design of the work, after which the designs and estimates should 
be prepared by an officer of the Royal Engineers under the 
orders of the local Government, and should be submitted to the 
General Officer Commanding for his remarks. The local Govern- 
ment should then transmit the design and estimates, together 
with the remarks of the General Officer Commanding thereon, 
to the Director General of Military Works, who, after examining 
the projects, will forward them to the Government of India for 
disposal. 

(6) When authorised, the work should be carried out under the superin- 
tendence of an officer of the Royal Engineers. If necessary, 
application should be made to the Government of India for ih e 
services of a Royal Engineer officer for the purpose. 

202. All military buildings must be constructed according to the 
> standard designs fixed by the Government of India, when such have been 

published ; and the sanction of that Government should be obtained when 
any deviation from the standard is considered desirable. 

203. As regards regimental buildings for which no standard plans have 

• been published, the approval of the Government of India to the proposed 
' design must be obtained before the commencement of the work, even though 

its estimated cost is within the powers of sanction of the local Government 
-concerned. 

204. All projects connected with the choice of permanent stations for 

* troops, or for providing permanent accommodation for a larger force than 
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is at present quartered at a station, or for the provision of any military 
buildings which are not comprised in the general regimental or departmental 
•standard schemes of accommodation require the sanction of the Government 
of India. 

(i h ) Civil Buildings. 

205. The site of every building should, if possible, be definitely settled 
before the detailed designs and estimates are prepared. 

206. In all cases local authorities must be consulted as to the convenience 
of the site. In the ease of works or buildings which are intended to be erected 
in the neighbourhood of any fort or cantonment the matter should, in the 
first instance, be referred to the local Military Works officer for an expression 
•of his opinion from a military point of view, and then submitted to the Gov- 
ernment of India in the Army Department for concurrence, and when such 
concurrence has been obtained, no deviation is permissible without previous 
reference to that department. 

207. Rules regarding Zones of Defensive Works will be found in Army 
Regulations, India, Volume II, Appendix XX. Special attention is drawn 
to the restrictions on the construction of buildings, alteration of ground level 
■and collection of materials in such zones : and to the prohibition of the transfer 
•of State land in zones without the sanction of the Government of India. 

208. Powder magazines, and all buildings which, from their height or 
exposed situation, are likely to be struck by lightning, should be provided 
'with lightning conductors, as directed in the Code of Instructions for the 
•guidance of Public Works officers on the subject. All conductors and their 
connections with the earth should be inspected and tested periodically, under 
ithe rules laid down in that Code, by Public Works Department officers, a report 

• of each such inspection being submitted to the Superintending Engineer. 

( c ) Roads. 

209. Projects lor roads when submitted to the Government of India 
-for sanction should be accompanied by the following documents, viz, : — 

( i ) Report, including a brief note on the proposed gradients. 

( ii ) Abstract estimate of cost. 

(Hi) Index map, 

(iv) Plans of important works only. 

The documents numbered (i) to (Hi) above should be either duplicates or . 
-copies as they are required for purposes of record by the Government of India, 
and will not be returned with the orders on the project. Detailed estimates 

• and sections are not required with such projects when being dealt with by the 
Government of India and need not be submitted. 

210. Estimates for new lines of road should include the cost of all dwell- 
ing and inspection houses intended to be built along it for the accommoda- 
tion of subordinates and others. 

211. It must be regarded as a fundamental rale that, without the previ- 
ous sanction of the Government of India, no main artery of communication, 
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such as a trunk road, may be abandoned or allowed to fall out of repair. As 
military considerations of the highest importance may be involved in any 
change in through communication, all proposals for the removal of bridges 
or ferries, Imperial or Provincial, must invariably be submitted for the 
.■/.consideration and. orders of the Government of India. 

( d ) Embankments. 

212. In the case of new lines of river, embankments it is necessary that 
the report should. show clearly the financial responsibilities of Government 
in connection therewith, and the manner in which it is proposed that the 
out! ay sha 11 b e ' rec ovored . 

(e) Irrigation Works. 

(i) Canal Projects . 

213. Every project for an irrigation work submitted to the Government 
of India should contain a full report as to the rainfall and depth of spring 
level in the tract affected, the sources of existing irrigation, and the means 
of drainage proposed, if such arc necessary. The chief marts for the agricul- 
tural produce of the district, as well as the existing trade routes and railways, 
should be enumerated. The opinion of the local revenue officers should also 
be given as to the desirability or necessity of the projected work, the fairness 
of the water rates proposed, and the probability of the anticipated financial 
results being realized. 

214* A general, description of the proposed works should follow, in- 
cluding the sources from which the, supply of water is to be drawn, the quantity 
of water available at different periods of the year, and the quantity it is pro- 
posed to utilize ; also the character of the sediment brought down whether 
likely to fertilize or the reverse, the area of land commanded, the average 
area usually, cultivated, and the area probably irrigable : the lengths of main 
channels and distributaries, and, if navigation be also contemplated/- the 
length of the navigable portion. y" : / ; .' A "y -V-h 

The quantity of water allotted to each main channel, and the area 
irrigable therefrom, in tabular form, the dimensions of the channels and the 
works on each being entered in P. W. D. Form No. 155 A. 

The .reasons for the adoption of the particular scheme recommended in 
preference to any other ; and a full account of the bases on which the align- 
ments of channels and other portions of the designs have been projected, 
with a careful analysis' of any engineering questions involved. 

The question of labour and the sources whence it is obtainable, and the 
probable effects of the operations on the existing rates. 

The localities whence materials are obtainable, and the facilities for 
manufacture, with the probable rates ; the results of any experiments on the 
quality of lime, the character of brick, clay, etc. 

The method proposed of carrying out the work, and the establishment 
probably required. ^ 


47 


Chap. IL] works. [215-6 


The executive divisions into which it is proposed that the works should 
he divided, and the time which will probably be occupied in construction. 

In the case of projects which require the sanction of the Government of 
India or the Secretary of State, and for which Capital and Revenue accounts 
will be kept, the returns expected from the works (in P. W. D. Form No. 
155) and the basis on which they are calculated. 

215. The complete estimates for a project should include indirect as 
well as direct charges. The main headings are as follows : — 

Direct charges . . . .1. Works. 

2. Establishment. 

3. Tools and plant (ordinary.) 

Indirect charges . . .1. Capitalization of abatement of land revenue on 

area occupied by works. 

2. Provision for leave and pension allowances of 
establishment. 

The items included under the head “ Works ” should be classified 
under the prescribed main and sub-heads of account. 

The provision to be made for establishment and tools and plant should 
ordinarily include 21-J* per cent, on the estimate of works outlay for* 
establishment, 1-| per cent for tools and plant and 1 per cent for audit and 
accounts. Local Governments may, however, adopt other percentages for 
establishment and tools and plant if found to approximate more nearly to- 
actuals, provided that, in the case of estimates which require the sanction of 
the Government of India or the Secretary of State, the percentages utilized 
are justified by comparison with past actuals. 

Note. — This rule will not apply to any large irrigation project which it is known will con- 
stitute the sole charge of one or more Superintending Engineers. The estimate for such a pro- 
ject should provide for actual anticipated charges on account of Superintending Engineers’ 
and other establishment, plus a suitable charge on account of the cost of the Chief Engineer’s 
establishment and the usual X per cent, on the estimate of works outlay for audit and 
accounts, as also the actual anticipated cost of tools and plant. 

Estimates for large surveys for new irrigation projects should, however, 
provide only for a charge of 5 per cent on the cost of special establishment 
to cover the supervision charges thereon. 

(ii) Storage Projects. 

216. The report should, in addition to the information specified in para- 
graphs 214 and 215, give the area of the tank and contents when full, the 
area of land commanded and irrigable, the length of the dam, its maxi- 
mum height, materials of which it is proposed to construct it, form, etc.,, 
length of surplus weir or weirs, and the mode in which the water is to be let 
off for irrigation. The questions of the available water-supply, numlber of 
times the reservoir will probably fill during the year, rainfall and proportion 
flowing off the catchment, character of soil and general slopes of the 
country, loss by evaporation and absorption, quality of the water, etc.,, 
should be fully dealt with, as well as the quantity of flood-water for which 
provision must be made, and the waterway of the escape weirs. 
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(Hi) Irrigation projects affecting Native States. 

217. In all projects which may affect riparian or other interests in Native 
States, before the estimate is submitted for the orders of the Government 
of India, the views of the Darbar, or Darbars, must be obtained through the 
political authorities concerned, namely : — 

1. For States under the political control of a local Government — 

through the local Government. 

2. For States in the Baluchistan, Central India and Rajputana Agencies 

and the North-West Frontier Province — through the Agent 

to the Governor General. 

3. For Hyderabad, Mysore, Baroda, Jammu and Kashmir and Nepal 

— through the Resident. 

(/) Town supply projects. 

218. For town-supply projects, the nature and quantity of the existing 
water-supply should be given, and the reasons necessitating an improved 
supply ; the possible sources of an additional supply and the reasons for 
preferring the scheme submitted ; the area and number of people, horses, 
cattle, etc., to be supplied, as well as the estimated daily allowance in gallons 
for each European, Indian, horse, etc., the quality of the water, whether 
requiring filtration or not ; and whether religious objections are likely to be 
raised to the use of the water. 

219. The report should be accompanied by an index map showing the 
lines of main and distributary piping, and plans of all works, including filters, 
service reservoirs, settling tanks, etc. If pumping is contemplated, the 
annual cost of working the pumps should be estimated ; the mode of calculat- 
ing dimensions of pipes, etc., and the formulae used should form one of 
the appendices. 

HI.— Repairs. 

( a ) General. 

220. Repairs are ordinarily of three kinds : first , those which as a matter 
of regulation are carried out periodically, and which are usually of the same 
quantity from time to time, such as the painting and white- washing of a 
building or a new coating of metal on a road ; second, those which are not 
done as a matter of regulation periodically, but which it is convenient to 
carry out, so far as may be necessary, at the time of periodical repairs ; and 
third , such occasional or petty repairs as become necessary from time to time, 
und which may have to be carried out between the times of periodical repair. 

221. Except in the cases contemplated in paragraph 233, provision for 
repairs of the first two kinds should be made in annual estimates, and for 
the third kind in separate requisitions as the occasion may require. 

' 222. A separate estimate should be prepared for the maintenance of 
■each work, or of each class of building in each district, or of a portion of a 



work or group of works as detailed in the Budget. Attention to this 
point is necessary, for in the principal accounts, the total outlay against 
each estimate being alone posted, it is only by recording the outlay year after 
year on the maintenance of each particular set of build 'ngs or works that 
useful comparisons can be made. 

223. Local Governments are empowered to fix the month which is to 
be considered as the last month of the working year for the purpose of annual 
maintenance estimates. Each ordinary repair estimate should include the 
whole expenditure which it is anticipated will be incurred during the working 
year on the maintenance of the work concerned. 

224. Repairs estimates should, like those for original works, provide 
for the removal of all rubbish which may have accumulated, filling in un- 
sightly pits, etc., round the buildings:; all works establishment employed 
specially on the work ; and, under separate sub-heads, all watchmen sanc- 
tioned by competent authority for the care of vacant buildings, guarding 
works, working sluices, etc. 

225. The sanction to an ordinary repair estimate lapses on the last 
day of the year fixed by the local Government under paragraph 223. If, 
however, inconvenience would arise in .any exceptional case from the stoppage 
of the work on the fixed date, the repairs may be carried on to completion, 
the expenditure after that date being treated as expenditure against a fresh 
repair estimate for the next working year. 

226. Estimates for special repairs remain current till the completion 
*of the repairs in the same manner as estimates for original works. 

227. In cases of urgency, the Superintending Engineer may authorize 
*the commencement of periodical repairs in anticipation of the formal 
sanction to the estimate ; but in such cases an approximate sum must be 
fixed, to the expenditure of which sanction is provisionally given, and the 
Executive Engineer will be responsible that the regular estimate is submitted 
iat the earliest possible date. 

228. In the case of all descriptions of work, for the renewal of which, 
any specific period of time has been fixed, the estimate for its repair should 
show the date when such item of work was last executed. 

( b ) Special rules. 

(i) Buildings . 

229. To facilitate the preparation of estimates for * periodical repairs, a 
^standard measurement book should be kept in the office of each Executive 
Engineer, showing the detailed measurements of each kind of work which is 
usually subject to renewal in each work under his charge. 

230. The method of arriving at the valuation of a building, with reference 
to repairs is left to the 7 oca! Government concerned, subject to the proviso 
that the value assigned to any given building should not exceed the sum. that 
would be arrived at were the approximate rate per superficial foot of plinth 
urea for that class of building applied to it. 
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231* The estimate when prepared will be submitted to the officer occupy- 
ing such building, or in the case of military buildings in charge of the depart- 
ment, to the Officer Commanding the station, for countersignature in tokem 
that all repairs known to be required are provided for. In the case of* 
buildings occupied by officers of the Civil Department occasional repairs not 
provided for in the annual estimate will be t executed on requisitions 
sanctioned under paragraph 190. 

232* Where municipal or other taxes on public buildings are p'ayable : 
by Government, provision for such taxes should be made in the annual repair 
estimate. ’ 

233, In the case of any building, the cost of. the ordinary annual repairs 
(excluding municipal taxes) to which is less than Rs. 500, the Superintending: 
Engineer may prescribe, subject to revision from time to time, a lump sum 
limited to Rs. 500 (flus the amount of the municipal taxes, if any, payable 
by Government under paragraph 311 of this Code) for any one building, 
to cover the cost of maintenance, and within this amount expenditure will 
be permissible without any detailed estimate being prepared. Such lump 
sum should be framed after consideration of the cost of maintenance in the 
past and, in the case of residential buildings, should further be limited to the 
amount included for this purpose in the rent assessment. If in any working 
year the estimated cost of maintenance is more than the permissible limit 
given above, or if the lump sum sanctioned by the Superintending Engineer 
is exceeded, a detailed estimate must be prepared in accordance with the 1 
ordinary rules and be sanctioned by competent authority. On sanction 
being accorded to such an estimate the sanction of the Superintending Engineer 
to the lump sum provision will automatically be superseded for the working; 
year in question. 

Note. — T he sanction, accorded to the lump sum provision referred to in this paragraph 
shall be held to be a sanction to an estimate for the same amount for all purposes of this Code.. 

( ii ) Roads . 

234, Unless metal is to be obtained by purchase or contract, delivered 
on the road, the estimate should show the proposed cost, divided under “ cost 
of collection 55 and “ carriage 5? ; if the metal is to be manufactured, the pro- 
bable outlay on each sub-head of the operation should be shown distinct 
from carriage. 


E.— CONTRACTS. 

L— General* 

235. The recognized systems for carrying out work, otherwise than by the 
employment of daily labour, are “ Piece work” and “ Contract work 
Piece work is that for which only a rate is agreed upon, without reference to* 
the total quantity of work to be done, or the quantity to be done within a 
given period. The term “ contract, 55 as used in this Code, does not include- 
agreements for the execution of work by piece-work, nor does it include mere 
ordinary purchases of materials or stores ; for such classes of agreements it* 
is left to local Governments to frame such subsidiary rules as may be suitable? 
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to the special circumstances of each province. All other work, done under 
agreement; is termed “ Contract work,” and in agreements for such work, 
which should invariably be in writing, there should generally be a stipulation 
as to the quantity of work to be done, and the time within which it is to be 
completed. 

Note. — In framing subsidiary rules under the powers conferred in this paragraph, special 
attention should be paid by local Governments to the necessity for the due observance of the 
rales contained in paragraphs 246 and 258 and for the inclusion of such restrictions as may be 
required in order to prevent Government being committed to expenditure in excess of that 
.'.sanctioned by competent authority fins such excess (if any) as the officer empowered to execute 
the agreement is himself entitled to sanction. 

236- A “ Manual for the guidance of officers of the Public Works Depart- 
ment in their relations with contractors ” has been published for the general 
guidance and assistance of executive officers. The instructions contained 
in it must, however, be followed subject to a reference to competent authority 
before entering upon legal proceedings 

II.— Contract documents. 

237. Before a work is given out on contract the Executive Engineer 
must prepare “ contract documents” to include — 

1st, — A complete set of drawings showing the general dimensions of 
the proposed work, and so far as necessary, details of the 
various parts. 

2nd . — A complete specification of the work to be done and of the 
materials to be used, unless reference can be made to some 
standard specification. 

3rd, — A schedule of the quantities of the various descriptions of work. 

4ih . — A set of “ conditions of contract ” to be complied with by the 
person whose tender may be accepted. 

238. If the amount of the tender is likely to be beyond the Executive 
'Engineer’s power of acceptance, or to be of an unusual character, he should, 
before publicly inviting tenders, submit the contract documents to the 
Superintending Engineer for his approval or remarks, together with a copy 
of the proposed advertisement for tenders, and the form in which tenders are 
to be submitted. If the amount of tender is likely to exceed the Superin- 
tending Engineer’s power of acceptance, or to be of a very special nature, 
that officer should, in like manner, submit the contract documents to the 
•'Chief Engineer for approval. 

239. In works of great magnitude the contract deeds should be specially 
prepared by the Government Law officers, but for ordinary contracts, 
including all such as are based on tenders which a Superintending Engi- 
neer is competent to accept, such ordinary forms as may have been ap- 
proved by the local Government will generally suffice. , 

; : ’ lit— T&feL ; *' . , 

240. Tenders, which should always be sealed, should invariably be invi- 
ted in the most open and public manner possible, whether by advertisejm^ht 
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in the Goyernment Gazette or local newspapers, or by notice in English and 
the vernacular posted in public places, and tenderers should have free access 
to the contract documents. The notice should in all cases state — 

1st. — The place where and the time when the contract documents' 
can be seen, and the blank forms of tender obtained ; also the 
amount, if any, to be paid for such forms of tender. 

2nd. — The place where, the date on which and the time when tenders 
are to be submitted and are to be opened (in the case of large* 
contracts this should be at least one month after the date of 
first advertisement or notice). 

3rd. — The amount of earnest money to accompany the tender, and the 
amount and nature of the security deposit required in the case 1 
of the accepted tender. 

4th. — With whom, or what authority, the acceptance of the tender 
will rest. 

Authority should always be reserved to reject any or all of the tenders 
so received without the assignment of a reason, and this should be expressly 
stated in the advertisement. 

241. At the advertised time and place, all tenders received for the same* 
contract should be opened by the Executive Engineer or other officer in 
person, in the presence of such of the intending contractors or their agents 
as may choose to attend. No tender should be accepted from any person 
directly or indirectly connected with the Government service — see* 
paragraph 155. 

242. As a rule, no tender for the execution of works of any description- 
should be received unless accompanied by the deposit of cash as earnest money,, 
to the extent which has been notified as necessary by the Executive Engineer 
or other officer. 

243. The amount of earnest money to be deposited should, be sufficiently 
large to be a security against loss, in case of the contractor failing to furnish 
the required security within the appointed time after the acceptance of his* 
tender, or until the sums due to him form a sufficient guarantee, as the case* 
may be. 

244. Usually the lowest tender should be accepted, unless there be some- 
objection to the capability of the contractor, the security offered by him,, 
or his execution of former work. At the same time the acceptance or re- 
jection of tenders is left entirely to the discretion of the officer to whom the* 
duty is entrusted, and no explanation can be demanded of the cause of the 
rejection of his offer by any person making a tender. Such an explanations 
may be called for by superior authority if considered necessary. 

IV.— Security for performance of contracts. , , ■ 

245. Security should in all cases be taken for the due fulfilment of 
contract. This security may be — 

(a) A deposit of cash up to Rs. 500, or up to any larger amount 
deposited as earnest money under paragraph 243, Government 
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securities, Municipal Debentures, Port Trust Bonds and 
Deposit receipts of recognized banks (approved of by local 
Governments) which publish regular accounts. 

(b) Post office 5-year cash certificates for the amount at which the 

certificates were purchased but not for their face value. 

(c) A deduction of 10 per cent, from the monthly payments to be 

made on account of work done. 

(d) Personal security of two persons of known probity and wealth. 

V. — Provision in contracts for imported stores. 

246. In framing contracts of any description, care should be taken to- 
retain in the hands of Government the, supply of imported materials, if re- 
quired to any considerable extent, and to arrange the terms accordingly. 
Such stores should either be supplied from the existing Government stock 
or be obtained in ordinary course by indent on the Secretary of State or by 
purchases in the local market. In the case of important construction works 
let out on contract, such stores may be supplied by the contracting firm, 
subject to the conditions stated in the Stores Rules in entry (k) of Appendix 
BBBB to the Civil Account Code, Volume I. 

VI. — Enforcement of terms of contract. 

247. Engineers and their subordinates are responsible that the terms 
of contracts are strictly enforced, and that no act is done tending to nullify 
or vitiate a contract. All contract deeds must be executed on one or other 
of the standard forms, but they may be modified to suit local requirements 
after consultation with the legal advisers of the local Governments concerned. 
All agreements or security bonds entered into with the Public Works Depart- 
ment by contractors for the execution of work or for securing the due 
performance of contracts are exempt from stamp duty. 

VII. — Officers empowered to execute contracts. 

248. No authority lower than the officer in charge of a division can 
accept any tender or make a contract for public works. The officers legally 
empowered to execute on behalf of the Secretary of State the different 
classes of deeds, contracts and other instruments are detailed in 
Appendix 3. This power is, however, in each case subject to the- 
departmental rules laying down the powers of officers to enter into* 
contracts. 

249. It is not the intention to prevent local Governments and the officers 
mentioned in the preceding paragraph from giving out to different contractors 
a number of contracts relating to one work, even though such work may be 
estimated to cost more than the amount up to which they are empowered to 
accept tenders. But no individual contractor may receive a contract amounti rig 
to more than this sum nor, if he has received one contract, may he receive a 
second in connection with the same work ox estimate while the first is still 
in force, if the sum of the contracts exceeds the power of acceptance of the 
authority concerned. 
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F ~ SALE AND ACQUISITION OF LAND. 

I.— Sale of Government land and immoveable property. 

250. All land, the property of Government, should ordinarily be sold 
through the Revenue Department. 

251. When any immoveable public property is made over to a local 
authority for public, religious, educational or any other purposes, the grant 
•should be made expressly on the conditions, in addition to any others that 
may be settled, that the property shall be liable to be resumed by Govern- 
ment if used for other .than the specific purposes for which it is granted and 
that, should the property be at any time resumed by Government, the 
compensation payable therefor shall in no case exceed the amount (if any) 
paid to Government for the grant, together with the cost or their present 
value, whichever may be less, of any buildings erected or other works 
executed on the land by the local authority. 

II. — Acquisition of land. 

( a ) General. 

252. When land is required for public purposes the officer of the Public 
Works Department should, in the first instance, consult the chief Revenue 
officer of the district, and obtain from him the fullest possible information 
as to the probable cost of the land, per acre or otherwise, together with the 
value of buildings, etc., situated on the property, for Which compensation will 
have to be. paid. Upon the information thus obtained, an estimate should 
be framed by the Public Works officer and submitted for sanction. 

258. When sanction to an estimate, framed as above directed, has been 
obtained, the Executive Engineer, or other Public Works officer concerned, 
should commit the matter to the Revenue officer who will take the 
preliminary action for the appropriation of the land under the Land Acquisi- 
tion Act, or for its acquisition by private negotiation, subject to the instruc- 
tions which he may receive from the revenue authorities to whom he is 
subordinate. These instructions provide that if the estimate originally 
framed and sanctioned is likely, when the land comes to be acquired, to be 
materially exceeded, the Revenue officer making the award should give 
sufficient notice to the Public Works officer and should take into considera- 
tion any representation which such officer may make, whether it is made 
orally or by letter. More especially he should, before making the award, 
allow such an officer an opportunity of appearing in person or by agent and of 
producing evidence as to the value of the land. When such a reference is 
made, the Public Works officer should, if it is found impossible to obtain the 
land required without materially exceeding the estimate, or to obtain some" 
other plot of land in lieu of that originally proposed, submit a revised estimate 
for sanction. When possession has once been taken under Section 16 or 17 
of the Act, Government cannot withdraw from the acquisition of the land. 
In cases, therefore, where the amount claimed in pursuance of a notice under 
the Act is largely in excess of the amount subsequently awarded by the 
Collector, and the acquisition of the land is not absolutely necessary, 
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possession should not be taken without a reference to the authority sanction" 
ing the work until the time within which an application for a reference to the 
-Court must be made under Section 18 of the Act has elapsed without such 
application being made. 

254. The arrangements between the officers of the department and the 
Revenue officers to determine what land to take up should, where practicable, 
be made without divulging the intentions of the Government/ so as to admit 
of a private bargain being, if possible, made before any enhancement of prices 
has occurred. ; 

255. After the preliminary arrangements described in the preceding 
paragraphs have been duly carried out, the land will be taken up under the 
Act either by the Collector or by a special officer placed at the disposal of 
the Public Works Department and invested with the powers of a Collector 
under the Act. The procedure in the two cases, which is applicable also in 
the case of land taken up for Military Works, is described in the Civil Account 
Code, Volume I, Appendix C. 

(b) Land held for military purposes. 

256. No land, whether — 

(а) within cantonment limits, 

(б) forming part of an encamping ground, or 
(c) otherwise held for military purposes, 

should be taken up or occupied for any purpose whatever, either by 
•contractors or any other persons (official or non-official) acting under the 
orders of any Civil Department of the State, until the sanction of the Govern- 
ment of India in the Army Department to the occupation or use of the land 
has first been obtained and communicated to the General Officer Commending 
the Division or Independent Brigade. In all such cases, the sanction of the 
Government of India should he obtained by the General Officer Commanding 
the Division or Independent Brigade through the Quarter Master General 
in India. 

Application for such land when within cantonment limits should he made 
;by the officer in charge of the works to the cantonment authority, and by the 
latter to the superior military authority, hut in the case of a military encamp- 
ing ground application should be made to the General Officer Commanding 
the Division or Independent Brigade. The military authorities .will then 
take the necessary steps to obtain — (i) the opinion of the local Government, 
which should invariably be recorded upon all applications, and (ii) the sanc- 
tion of the Government of India to the occupation of the required land. The 
foregoing procedure will apply in cases where it is , proposed to purchase, 
or otherwise acquire permanently, any building situated on military land for 
■the use of a Civil Department. 

(c) Acquisition of land by private negotiation. 

257# In the case of land acquired by private negotiation, the officer who 
settles the price, etc., should draw up Form A prescribed for use in the case 
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of an award, and this should be made the basis of the subsequent pay- 
ments and audit. 

G.— EXECUTION OF WORKS. 

I. — Commencement ol work* 

258. It is a fundamental rule that no work shall be commenced unless 
a properly detailed design and estimate have been sanctioned, allotment of 
funds made, and orders for its commencement issued by competent authority. 
Permission, granted by Government in orders on a Budget estimate, for tlm 
retention of an entry of proposed expenditure during the year on a work, 
conveys no authority for the commencement of outlay. Such permission is* 
granted on the implied understanding that, before any expenditure is in- 
curred, the above conditions will have been fulfilled. Excepting in regard 
to petty works, as defined in paragraph 188, repairs of the nature contemplated! 
in paragraphs 190 III and 233, and in cases of real emergency to be 
immediately reported and explained to the authorities competent to- 
accord administrative approval and technical sanction, this injunction may* 
not be infringed. On the other hand, the sanction of a design and estimate 
by the Government of India or any other authority, not excepting His- 
Majesty’s Secretary of State for India, conveys no permission for the commence- 
ment of expenditure on the work, unless such expenditure has been provided 
for in the Budget estimate of the year, or provision has been made for the- 
outlay within the official year either by reappropriation or out of some* 
lump sum grant allotted for the head of classification under which the 
service fails. Similarly no liability may be incurred in connection with any 
work until an assurance has been received from the authority competent 
to provide funds that such funds will be allotted before the liability matures.. 

259. Verbal orders for the commencement of work are to be deprecated 
as. being liable to misapprehension, but in cases where such orders are given 
they should ordinarily be confirmed in writing as soon as possible thereafter.- 

260. .When any new building is about to be commenced, or any altera- 
tion, addition or repairs executed to any building, due intimation of such 
intention must be given to the local head of the department, military or civil,, 
concerned. 

261. No work should be commenced on land which has not been duly 
made over by the responsible civil officers. 


IL — Scope of sanction. 

262. The authority granted by a sanction to an estimate must on all 
occasions be looked upon as strictly limited by the precise objects for which 
the estimate was intended to provide. Accordingly, any anticipated or 
actual savings on a sanctioned estimate for a definite project should not, with- 
out special authority, be applied to carry out additional work not contem- 
plated in the original project or fairly contingent on its actual execution. 
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Savings due to the abandonment of a substantial section of any project 
sanctioned by an authority not lower than the local Government are not to 
be considered as available for work on other sections. 

Note. — For the purpose of this ruling, a substantial section of a project shall be considered 
to have been abandoned^ if the estimated cost of the works in such section is not less than 5 ■ 
per cent, of the total sanctioned cost of the project, excluding in the case of irrigation projects 
the estimated cost of the headworks as originally approved. 

HI.— Lapse of sanction, 

268. The sanction to an estimate for a public work will ordinarily cease 
to operate after a period of five years from the date upon which it was accorded, 
but the acceptance by competent authority of a budget estimate which in- 
cludes specific provision for expenditure upon a work which is in progress - 
may be regarded as reviving, for the year in which the provision is made, 
the sanction to the estimate. 

Note. — The orders contained in this paragraph are special for the Public Works Depart* • 
mont, and override, in so far as estimates for works are concerned, the general rale contained in 
Article 293 of the Civil Account Code, Volume I. 

IV. — Alterations in design during construction. 

264. No material alteration in sanctioned, still less in standard, designs 
may be made by an Executive Engineer in carrying out any work, without the 
approval of the Superintending Engineer. Should any alteration of import- 
ance, involving additional expense, be considered necessary, a revised or 
supplementary estimate (see paragraphs 287-291) should be submitted for sanc- 
tion. In urgent cases, where the delay thus caused would be inconvenient, 
an immediate report of the circumstances must be made to superior autho- 
lity and dealt with as the case may require. 

Note. — Revised administrative approval is necessary in the cases indicated in paragraph 

181. 

265. In the case of works, the estimates for which have been sanctioned: 
by the local Government, no alterations or additions likely to cause an excess > 
which will not fall within the powers of sanction of the local Government, 
should be permitted without the previous approval of the Government of 
India. Similarly, no alterations or additions to an estimate sanctioned 
by the Government of India or Secretary of State, involving expenditure 
beyond the powers of sanction of the local Government, should be made 
without the previous approval of the Government of India, When, how- 
ever, in any case the matter is of extreme urgency, the local authority may 
act in anticipation of sanction provided a full report of the circumstances 
is made to the Government of India without delay. 

266. Where important structural alterations are contemplated, though . 
not necessarily involving an increased outlay, the orders of the original sanc- 
tioning authority should be obtained. A revised estimate should be sub^ 
mitted for technical sanction should the alterations involve any substantial. 

" change in the cost of the work. - ' ■ ■ 

V.— Miscellaneous rales for the execution of works. 

267. In the execution of works, every care should be taken that the 
safety and convenience of the public are duly attended to, and that all opera- 
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tions are carried on in suet a manner as to interfere as little as possible with 
..the traffic or ordinary pursuits of the people. Temporary roads and bridges 
should, when necessary, be provided ; and the occupation of land, when 
practicable, be so timed as not to lead to the destruction of standing crops. 
Brick and lime-kilns should not be erected so close to the inhabited part of 
• any town or cantonment as to be a nuisance. 

268, No religious edifice should be destroyed or injured in the execution 
of works without the full and free consent of the persons interested in it, nor 
without the concurrence of the principal civil or political authority on the 
spot, unless under the orders of the local Government within whose juris- 
diction the edifice stands — see also paragraph 310. 

269, All interruptions of large works in progress should be immediately 
reported to the Superintending Engineer, the causes and probable duration 
of such interruptions being duly explained. 

270. All unusual losses in the manufacture of materials must, on their 
occurrence, be reported to the Superintending Engineer. 

271, Serious accidents should be reported* to the Superintending Engineer 
(see paragraph 75) and also at the discretion of the Executive Engineer to the 
local Government direct. Executive Engineers and other officers or subordi- 
nates in charge of works should furnish immediate information to the proper 
civil authorities on the occasion of 'every serious accident ; and in the case 
of death on the spot, they should not allow the body to be removed till an 
inquiry has been held. 

272, The employment of female labourers on works in the neighbourhood 
'■of soldiers’ barracks should be avoided as far as possible. 

273. Carriage of any description, employed for purposes connected with 
public works, is as liable to be impressed for military purposes as carriage 
•employed by private individuals. 

274. The Superintending Engineer may, if he deem it necessary, direct 
the Executive Engineer to suspend the commencement or progress of any 
^work pending the orders of the local Government. 

VI. — Advances to contractors. 

275. Advances to contractors are as a rule prohibited, and every endeavour 
.should be made to maintain a system under which no payments are made 
except for work actually done. Exceptions are, however, permitted in the 

^following cases : — 

(a) Cases in which a contractor, whose contract is for finished work, 
requires an advance on the security of materials brought to site. 
Executive Engineers may, in such cases, sanction advances up 
to an amount not exceeding 75 per cent, of the value (as 
assessed by themselves) of such materials, provided that they 
are of an imperishable nature and that a formal agreement 
is drawn up with the contractor under which Government 
secures a lien on the materials and is safeguarded against losses 
due to the contractor postponing the execution of the work or to 
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the shortage or misuse of the materials, and. against the expense* 
entailed for their proper watch and safe custody. Payment of 
such advances should be made only on the certificate of an 
officer, not below the rank of sub-divisional officer, that the 
quantities of materials upon which the advances are made have 
actually been brought to site, that the contractor has not pre- 
viously received any advance on that security and that the 
materials are all required by the contractor for use on items of 
work for which rates for finished work have been agreed upon. 
The officer granting such a certificate will be held personally re- 
sponsible for any overpayment which may occur in consequence. 

Recoveries of advances so made should not be postponed until the 
whole of the work entrusted to the contractor is completed. 
They should be made from his bills for work done as the 
materials are used, the necessary deductions being made when- 
ever the items of work in which they are used are billed for. 

(6) Cases in which, in the interest of works, it is absolutely necessary 
to make petty advances. In such cases advances up to Rs. 50- 
may be allowed by subordinates. 

(c) In all other cases only with the sanction of the local Government,, 
which may, in exceptional circumstances, authorize such ad- 
vances as may be deemed indispensable, taking the necessary 
precautions for securing Government against loss and for pre- 
venting the system from becoming general or continuing longer 
than is absolutely essential. 

VJL — Sanitary rules on extensive works. 

276. Each local Government should cause a set of special rules to be drawn* 
up, with the object of preventing outbreaks of disease, and arresting and 
alleviating the intensity of epidemics. It is the duty of Superintending 
Engineers to see that these rules are duly carried out. 

277. Any reasonable outlay for such temporary cover as may be needed 
for bodies of work-people of considerable magnitude ; for the marking out,, 
clearing and draining of their temporary stations ; also for entertaining some- 
small temporary establishment to look after the latrines, one or two police- 
men, and hospital establishments, may be authorized as forming part of the ; 
contingent outlay on' the work under execution. 

VIXL — Information to be given to the Survey Department. 

278. With a view to the Survey Department being supplied with infor- 
mation regarding all new public works, to enable the map of India to be brought 
up to date, the following procedure is to be followed in regard to new lines- 
of canals, large irrigation channels and main lines of road : — 

I. — When any such public work has been constructed, or section thereof 
has been opened, the index or record map, on whatever scale 
available (not less than one inch = one mile), provided it is from 
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original surveys and not a mere eye sketch made on tracings 
from the Survey of India maps, should be sent to the Survey 
of India Office, Calcutta, and that department will take 
steps to have the material utilised by its own draftsmen. Index 
plans of canals, large irrigation channels and main lines of road 
should be supplied by the respective local Governments con- 
cerned. 

II. — To ensure the material supplied being suitable for the purposes 

of the Survey Department, the topography adjoining the align- 
ment, such as village sites, tri-junction boundary pillars, other 
permanent objects and the crossing of roads and streams, should 
be accurately shown, and it should be stated on the maps supplied 
if the information is derived from actual survey or otherwise. 

III. — The Survey Department should be requested to treat index or 

record maps with every care, and to return them as early as 
possible to the offices from which they have been received so 
that the labour of making tracings need not be resorted to. 

H. — EXECUTION OF WORKS BY CIVIL OFFICERS. 

279. Local Governments are competent to authorize the execution of 
* civil- works, whether of construction or repair, by civil officers in cases in 
which they may deem such a course to be desirable, and to lay down rules 
regulating the execution of such works. But when a work is estimated to 
cost over Rs. 2,500, the execution of the work should ordinarily be entrusted 
"to the agency of the Public Works Department. The amount of profes- 
sional check to be exercised on the proceedings of civil officers in regard to 
the execution of public works will be regulated by each local Government 
as it thinks proper. When such a work is estimated to cost Rs. 2,500 or less 
and is executed by officers of civil departments out of funds placed at their 
^disposal in the civil department concerned, the rule in clause (u) of 
Appendix BBBB to the Civil Account Code will apply. 


L— CONTRIBUTION WORKS. 

280. The departmen may occasionally, at the discretion of the local 
‘Government, be called upon to execute works for which the outlay is provided 
wholly or in part from — 

(а) funds of a public nature, but not included in the financial estimates 

and accounts of the Empire ; 

(б) contributions from the public. 

Local Governments may delegate the power of authorizing the under- 
taking of contribution works to Chief, Superintending and Executive Engi- 
neers, subject to such limitations and restrictions as they consider suitable. 

281. Where a work is to be carried out partly from funds provided in tile 
-estimates of the department and partly from funds of the foregoing nature, 
?the contribution will be considered as a lump sum in addition to the Govern* 
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ment grant, and the work executed in strict accordance with the procedure 
laid down for public works. 

282* The realisation of contributions for churches is governed by the 
Ecclesiastical Rules, published by the Education Department of the. Govern- 
ment of India. In other cases the contribution should be realized 
before any liability is incurred on account of the work. In cases where 
the local Government is satisfied that the money will be forthcoming when 
required, it may authorize the recovery from the contributor by suitable 
instalments on fixed dates. No interest will be allowed on sums deposited 
as private contributions for public works. 

283. In cases where the department undertakes to design and construct 
ra work wholly from the sources alluded to in paragraph 280, such as a town 
hall or reservoir for a Municipality, or a school or hospital for which funds 
have been raised by subscription, or where the department is entrusted 
with the construction of a church for which the funds have been provided 
.and are administered under the conditions stated in the Ecclesiastical Rules, 
the following rules will be observed : — 

I. — The design and estimate will, in the first instance, be drawn up in 

communication with the party or parties depositing or administer- 
ing the funds, and must be submitted for the approval of such 
higher local departmental authority as the extent of the esti- 
mate would require in the case of an ordinary public work ; 
but no reference to the Government of India is required saving 
that, whin the estimate exceeds the limit up to which the local 
Government concerned can sanction expenditure from public 
funds, an abstract of the estimate must be sent to the Govern- 
ment of India for information. 

II. — Provision must be made to cover the cost of establishment and 

tools and plant at such percentages as may from time to time 
be prescribed by the local Government in accordance with the 
rules in the Public Works Account Code, together with 
an addition of 1 per cent, for audit and accounts establish- 
ment. No reduction of these charges may be made in the case 
of works costing Rs. 1,000 or more, but when the cost of the 
work is less than Rs. 1,000, these charges may be reduced or 
remitted with the previous sanction of the local Government, see 
paragraph 455. 

III. — Prior to the work being put in hand, a written approval to the 

estimate and design must be obtained from the authority de- 
positing or administering the funds and an acknowledgment 
procured to the effect that in undertaking the work the depart- 
ment does not accept responsibility for unavoidable and reason- 
able excesses, such as would be caused by a rise in the price of 
labour or materials, by authorized alterations in design, loss by 
fire or theft, or by other factors which could not be foreseen at 
the time the estimate was prepared. Any alteration in design 
must be similarly dealt with. 
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IV —The necessary funds for the prosecution of the work must be- 
‘ realized and paid into the Government treasury either in a 
lump sum or in such instalments and by such dates as the local 
Government shall decide in each case. No advance of Govern- 
ment money for such purpose will be permitted, and in a. 
case where the money is paid by instalments, Government 
will not be responsible for any increase m cost, or damage to- 
the uncompleted work, caused by a temporary stoppage of the: 
work pending receipt of further instalments . 

y w iu be the duty of the' officer m charge oi the work to bring at, 

once to the notice of his superiors and of the local body or indivi- 
duals any anticipated excesses over estimate ; as well as to pro- 
vide the fullest information in connection with the progress; 
of expenditure, so that no responsibility may attach to Govern- 
ment in the event of the work having to be stopped for want of 

VI —Local Governments undertaking such works should satisfy them- 
selves that the extent to which Government is responsible iu 
regard to the execution of the work is thoroughly understood, 
both by the parties for whom the work is to be constructed and 
by the executive officers to whom its construction is to be en- 
t rusted. 

VII. Where the work is of magnitude, or there are any special cir- 

cumstances which seem to render such a course desirable, an 
agreement should be drawn up under legal advice. 

284. It must be distinctly understood that contributions on account; 
of one work can, in no circumstances, be utilised in meeting outlay on 
account of another work the contributions for which may be m arrears. 


J.— DISPOSAL OF ESTIMATES. 

I.— Office of record for estimates. ' 

•285. Estimates, after being sanctioned by proper authority, should be 

returned to the Executive Engineer for record m his office. 

II.— Co mmunication of sanctions to estimates to the Audit Officer. 

286. A return of all 1 estimates sanctioned by the Executive Engineei 
should be sent by him to the Superintending Engineer, and these sanctions,, 
together with those accorded by the Superintending Engineer, should be com- 
rmxnicated monthly through the Chief Engineer to the Audit Officer. 

Advices of all detailed estimates sanctioned by authority higher than a 
Superintending Engineer should be communicated to t e Audit Officer, month- 
ly at least, in such form as may be prescribed by the local Government. 

mu Superintending Engineer is responsible that in cases where a substantial section 

of f SSrtSSSd TyTgto authority has been abandoned, even though provisionally, 
the aggregate assumed cost (including contingencies) of the works included m that seotion is. 
.^tofted to the Audit Officer for exclusion from the total sanctioned estimate of the project.. 
See also paragraph 262* 
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K.~ SUPPLEMENTARY AND REVISED ESTIMATES. 

I.— Supplementary Estimates. 

m 287. Any development of a project thought necessary while a work is in 
progress, which is not fairly contingent on the proper execution of the work as 
first sanctioned, must be covered by a supplementary estimate, accompanied 
by a full report of the circumstances which render it necessary. The abstract 
must show the amount of the original estimate and the total of the sanction 
required including the supplementary amount. 

II.— Revised Estimates. 

288. A revised estimate must be submitted when the sanctioned estimate 
(vide paragraph 262) is likely to he exceeded by more than 5 per cent., either 
from the rates being found insufficient, or from any cause whatever, except 
as mentioned in paragraph 287. See however paragraphs 266, 399, and 445. 

289. When a revised estimate is submitted, it must be accompanied by a 
comparative statement (P. W. D. Form No. 119) and by a report showing the 
progress made to date. It is the duty alike of the Executive and of the Superin- 
tending Engineer to watch carefully the progress of expenditure and to see 
that a revised estimate is submitted directly the necessity arises. 

290. When the submission of a revised estimate under the above rules is 
found necessary, ‘it is essential that the revised estimate should be compared 
with the latest existing sanction of competent authority ; See paragraph 262. 
When by reason of intermediate modifications such existing sanction differs 
from that accorded by the highest authority concerned, a statement should 
be prepared showing how the sanction with which the revised estimate is \ 
compared has been arrived at. 

HL— Utilization of completion report as revised estimate. 

291. When excesses occur at such an advanced period in the construc- 
tion of a work as to render the submission of a revised estimate purposeless, 
the excesses, if beyond the power of the Executive Engineer to pass, may be 
explained in a Completion Report or Statement prepared under the rules in 
paragraph 292. 


L.— COMPLETION REPORTS, CERTIFICATES AND PLANS. 

I.— General. 

292. (a), A consolidated Completion Statement in Form No. 45 E should 
be prepared monthly of all completed works other than those referred to in 
clause (b), the actual expenditure on which is in excess of the sanctioned 
estimate {vide paragraph 262) by an amount greater than that which the 
Executive Engineer is empowered to pass. This statement should show for 
each work or group of works the estimated amount, the outlay and the excess. 
In cases in which the Completion Statement is utilised instead of a revised 
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estimate under paragraph 291, sufficient details must be given, if the excess 
is more than 5 per cent., to satisfy the authority whose sanction is necessary. 

(6) A detailed Completion Report in Form No. 45 A need only be prepared 
in respect of works on which the outlay has been recorded by sub-heads, 

(1) when, if the work was sanctioned by higher authority, the total 

estimate has been exceeded by more than 5 per cent., and 

(2) when, if the work was sanctioned by the Executive Engineer, 

the total estimate has been exceeded by an amount greater 

than that which - he is empowered to pass. 

This report should give a comparison and explanation of differences between 
the quantity, rate and cost of the work executed and those entered in the 
estimate and should mention the names of the engineers and subordinates 
by whom the work was supervised. See also paragraph 262. 

Note 1. — The Superintending Engineer may, if he so desires, require a detailed Completion 
Report to be prepared on the completion of any other work. 

Note 2. — Special rules for the preparation of Completion Reports of irrigation projects 
are given in paragraphs 401 and 418. 

XL— Works executed on behalf of other departments. 

" ; ' ■ , \ 

293 . On the completion of an original work executed on behalf of 
another department, a completion certificate in Form No. 45 B should be 
forwarded by the Executive Engineer to the civil or military authority 
concerned, who should after signing it in the space provided for the purpose 
(vide also paragraph 295), return it to the Executive Engineer. 

In the case of repairs, the sub-divisional officer should submit a com- 
pletion certificate in Form No. 45 D to the officer of the department imme- 
diately interested in the work who should, after endorsing it with the remark 
that the work is in “ good 99 order or otherwise, forward it to his department- 
al superior (if he is not himself the officer competent to sign the certificate). 
The latter officer should then transmit it to the Executive Engineer for 
disposal. 

The Completion Certificate in the case of petty works and repairs will be 
endorsed on the requisition (Form No. 8A) and no separate certificate is 
then required. 

294. Civil and military officers are required to fill up and sign all 
authorised forms of requisition. Completion Report or other certificate of 
execution that may be required by the Executive Engineer, in consequence 
of the execution of any work on their application or order. 

295. The countersignature of a civil or military officer merely implies, in 
the case of an original work, that the work has been completed and taken 
over, and in the case of repairs that the building or work, generally, is in 
proper order, and involves no further responsibility. If the countersigning 
officer is not satisfied with the work and wishes to make any remarks, he 
•can do so over his signature, but he should bear in mind that, in making 

„ remarks which are unnecessary or irrelevant, he may occasion much trouble 
and delay. See also paragraph 297. 
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III— Record drawings. 

296. Record drawings, shewing the work as actually constructed, should 
be completed as soon as possible by the officer in immediate charge of every 
new work or alteration of an existing work, for approval and record by the 
Executive Engineer (vide paragraphs 170 and 319). Completion plans, 
consisting of copies of the record plans of the more important works and 
alterations, should, if required to elucidate the Report or if otherwise so 
'directed by the Superintending Engineer, be prepared in the Executive 
Engineer’s office to accompany the Completion Report. 

IV.— Office of record. 

297. On the completion of any work in respect of wtich a Completion 
Report or Statement is required under rule, such report or statement should be 
forwarded by the Executive Engineer to the Audit Officer who should, after 
verification of the figures, transmit it to the Superintending Engineer. That 
^officer should forward it to the Secretary to the local Government if he is not 
himself empowered to deal with the excess. After disposal by the authority 
concerned it should be returned to the divisional office, which is the office of 
final record for all Completion Reports. 

Completion plans, if any, should not be sent to the audit office but should 
be forwarded direct to the Superintending Engineer who should attach them 
to the Completion Report on its receipt. 

Completion certificates, which should not be submitted to audit, should 
ordinarily be retained in the divisional office, but in the event of unfavour- 
able remarks having been recorded upon such a certificate by any civil or 
.military officer, it should be submitted for the orders of the Superintending 
Engineer with the explanation of the Executive Engineer and an account of 
any action he may have taken. 




66 


298-302] public buildings. [Chap. II1„ 


Chapter III.— Public Buildings. 


A.— GENERAL. 

I. — General Rules. 

298. The officer in charge of each building should make some person oi 
his establishment answerable for its general condition. 

299. As a theatre is peculiarly liable to fire, no Government building in 
which stores or other Government property is kept should be used for theatri- 
cal purposes. 

300* Insurances of Government buildings are not to be effected, except 
in the case of specially valuable property liable to special risks. Local 
Governments may exercise their discretion as to the insurance of specialljr 
valuable provincial property. 

IL— Fixtures and Furniture- 
(a) Fixtures. 

301- Every public building should be provided with all necessary fixtures.. 
The periodical repair of these fixtures should be carried out by the Public* 
Works Department and charged to the repair estimate of the building. All 
petty repairs of fixtures and the replacement of broken glass in doors and 1 
windows required in the intervals between the periodical repairs should be> 
carried But by the officer in charge of the building, see entry (p) in Appen- 
dix BBBB, Civil Account Code, Volume I. 

Note. — Subject to such exception as may be authorized under paragraph 431 (6), punkahs 
includes its suspending ropes, tubes, pulleys, and its pole or board and the flap attached there- 
to. It does not include covering for the flap, frills or pulling rope. 


(h) Furniture. 

* (i) General . 

302. The Executive Engineer will not supply nor repair furniture, screens,, 
purdahs, or tatties ; nor will he perforin any of the duties specified above as- 
devolving on the departmental officer in charge. Furniture for new offices 
may, hdwever, be supplied by the Executive Engineer, and charged in his- 
accounts provided the local Government authorizes the inclusion of the cost 
of such furniture in the estimates of the offices concerned. This rule does 
not apply to the case of furniture for travellers' rest houses, staging bungalows 
or circuit houses, the outlay on the supply and repair of which will be treated 
as charges of the Civil Department. In the case of Public Works inspection* 
bungalows, the furniture should be supplied and repaired at the cost of the- 

"W r\T»lrc! UonorfTminf 
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(ii) Residences of high officials . 

303. The administration of the furniture funds of the official residences 
of the Heads of local Governments and other high officials, including the 
upkeep of a stock list and the purchase, repair and maintenance of furniture, 
will be conducted by the Military Secretary in the case of Governors, Private 
Secretary in the case of Lieutenant-Governors, or, in the case of Chief Com- 
missioners, Residents of the first-class and Agents to the Governor-General, 
by such other officer as may be charged with these duties unde* rules issued 
by the Government of India in the Home Department. In every second and 
fourth year of the incumbency of a Governor, etc., a special inspection (and 
uheck of the stock list) will be made by the Audit Officer. The Executive 
Engineer in charge of the building will inspect the furniture at the same 
time as the Audit Officer and a joint report will be submitted by the two 
officers. The Executive Engineer’s duty will be to satisfy himself that the 
furniture is being properly maintained in good and serviceable order. It is 
important that the furniture should not be allowed to deteriorate to an 
•extent that will give rise to large demands for renewals on changes of 
incumbents. 

III # — Purchase and sale of Government buildings. 

(a) Purchase of buildings. 

304. No building may be purchased for public purposes without the 
orders of the local Government, to whom a survey and valuation report by 
the Executive Engineer of the division should, in all cases, be submitted. — 
See also paragraph 3*20. 

(h) Sale and dismantlement of buildings. 

305. No permanent public buil lings constructed from Imperial funds, 
the book value of which exceeds Rs. 1,000, may be sold or dismantled without 
the sanction, previously obtained, of the Government of India. 

. Permanent public buildings constructed from Imperial funds, of which 
the book value is Rs. 1,000 or less, and all public buildings, whatever their 
book value, constructed from Provincial funds, may be sold or dismantled 
under the orders of the local Government. In respect of Provincial buildings 
of which the book value is not over Rs. 5,000, local Governments may 
delegate their powers to Superintending Engineers and Executive Engineers 
within such limits and subject to such conditions as may be held desirable 
in each case. 

Temporary buildings erected during the construction of a work may, under 
the sanction, previously obtained, of the Superintending Engineer, be sold or 
•dismantled on the completion of the work or when the purpose for which they 
were erected has been served. It is the duty of the Executive Engineer to 
report when , in his opinion, any building or other property of Government 
in his charge ought to be sold or dismantled. 
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This rule does not apply to military buildings regarding which see Army 
Regulations, India, Yol. XII (Edition 1914), paragraph 63. 

Note. — In the case of Baluchistan and the North-West Frontier Province the limit of 
Rs. 1,000 refers to the Imperial share only. 

IV.— Mir© of office accommodation for officers of the Public Works Department. 

806. (1) The amount of rent to be paid for office accommodation for 
Superintending Engineers may be fixed at the discretion of the local Govern- 
ment. 

(2) When it is necessary to hire a separate building for the accommoda- 
tion of offices of Superintendents of Works or Executive Engineers, the amount 
of office rent to be paid by Government will be fixed by the Superintending 
Engineer, up to a maximum of Rs. 100 per mensem, any higher rent being 
fixed by the local Government. 

(3) When Executive Engineers in charge of divisions and Superintendents 
of Works provide accommodation for their offices in the building (not being a 
Government building) in which they reside, they may, under the orders of 
the Superintending Engineer, be allowed to draw office rent up to Rs. 30 a 
month, chargeable in the monthly contingent bill. In special cases the office- 
rent may, at the discretion of the Superintending Engineer, be increased to 
a maximum of Rs. 45 a month ; but in no case should it exceed half the 
rent of the whole house subject to the same maximum, vide also paragraph 
325, rules I (/) and III (d). 

(4) When a sub-divisional office is necessarily accommodated in the sub- 
divisional officer’s residence, (not being a Government building), the sub- 
divisional officer may, under the sanction of the Superintending Engineer, be 
allowed a fair proportion of the rent actually paid for the house he occupies 
on account of the accommodation which he necessarily has to provide for 
the office establishment attached to his sub-division, up to a maximum of 
Rs. 20 per mensem, any higher rent being fixed by the local Government, 
subject to the following conditions : — 

(i) In calculating the accommodation set apart for office purposes 
no allowance should be made for a separate room, apart from 
the office, to be occupied by the sub-divisional officer. 

(n) The sub-divisional officer’s immediate superior must certify both: 
as to the amount of necessary accommodation, and that it is 
actually available and suitable in the house in question. 

(Hi) He must also certify that no Government building is available,, 
and that no suitable separate building can be hired for the pur- 
pose at a less cost. 

If the building is a private one, the rent to be paid by Government should’ 
be limited to one-third its actual rent and to Rs. 20 per mensem. If the house- 
is a Government building, the rent to be paid by the occupant should be cal- 
culated under paragraph 325, rules I (/) and III (d) but subject to rale I (6). 
In the case of a building hired specially as a sub-divisional office, the rent to 
be paid will be fixed by the Superintending Engineer up to a maximum of Rs. 2Qr 
per mensem, any higher rent being fixed by the local Government. 
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(5) The Municipal tax assessed on the annual value of buildings in which 
office accommodation is provided, or on the land appertaining to them, should 
be treated as separate from the rent. If it is the local rule or custom for the 
tax to be chargeable to the owner, the tax for the entire building will be paid 
by Government, otherwise the officer concerned should pay the share of such 
tax corresponding with the share of the rent payable by him and Government 
should be debited with the difference. See paragraph 311. 

Note. — The orders contained in clauses (1) to (4) of this paragraph are special for the Public 
Works Department, and override the general orders contained in entry (m) ( b ) of Appendix: 
BBBB to the Civil Account Code, Volume I. 

V.-— Renting of buildings. 

307. It is the duty of the Executive Engineer to endeavour to get tenants 
for public buildings not immediately required for Government use. They 
should generally be let from month to month, but a lease may be given with 
the Chief Engineer’s sanction. A clause in the agreement should be added, 
when necessary, to enable the Executive Engineer to terminate the lease at 
short notice in case the building is required by Government. 

308. Public buildings let to private individuals should not be altered or 
enlarged at Government expense to suit the tenant, and persons occupying 
public buildings on rent are prohibited from making any alterations even at 
their own expense, except with the express concurrence of the Executive 
Engineer. The fact of any additions or alterations being made by the 
tenant confers no right of ownership on him, nor can the fact of the occupant 
having made additions or alterations at his own expense be considered as 
giving him. any claim to a set-off against, or diminution of, rent. These condi- 
tions should Be entered in the agreement or lease. 

309. No public building in the charge of the Executive Engineer may be 
occupied as a private residence without his consent, except under the orders 
of his departmental superiors or of the local Government. 

310. On no account is any church, chapel, mosque, temple, tomb, or 
other building devoted to religious use, to be occupied as a dwelling house, or 
for any other purpose, without the consent of the persons interested and the 
sanction of the principal civil or political authority on the spot . — See also 
paragraph 268. 

VI. — Taxes. 

311. Municipal taxes on Public Works buildings other than military [see 
Army Regulations, India, Volume XII (Edition 1914), paragraph 121] build- 
ings or buildings occupied as residences, are payable by the department occupy- 
ing them and are debitable to that department. In the case of buildings 
occupied as residences such taxes should be paid, subject to note 1 below, 
by the tenant during the term of his occupancy if this is the local rule or 
custom, even though he be entitled to quarters rent free. If by local rule or 
custom the tax is chargeable to the owner it will be payable by Govern- 
ment and will be ordinarily adjusted as part of the cost of maintenance 
[see paragraph 325, Rule I (e) (it)]. The responsibility for the acceptance 
of the assessment rests with the Executive Engineer in charge of the 
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building, and, on the Executive Engineer recording his acceptance, the pay- 
ment will be arranged for by the department concerned. If the assessment 
appears unduly high, proceedings should be taken to obtain redress 
under the ordinary Municipal Law, and recourse should not ordinarily 
be had to the special provisions of Act XI of 1881. No municipal taxes are 
leviable on public buildings situated in cantonments. In any case in which 

a lump sum is paid as tax for all Government buildings, or for a number of 

Gov ernm ent buildings in a Municipality, it shall, provided the buildings are 
in the occupation of more than one department of Government, be paid 
in the Civil Department. See also entry (o) of Appendix BBBB to the Civil 
Account Code, Volume I. 

Note 1 —When an officer is required to reside in a building solely with a view to the better 
performance of his services, and when the occupation is rent free, no local rule or custom 
requiring him to pay a share of the municipal taxes can exist, because m law he is not the tenant 
or occupier of the building. Under the existing rules therefore the municipal taxes should in 
such cases be paid by Government. It will be for the local Government to decide in each 
case whether in fact an officer is required to reside m a building solely for the better performance 
of his duties In many cases no doubt can arise, e.g., a police officer required to reside in a 
polioe station, a nurse in a hospital, a keeper in a lunatic asylum or a jailor in a jail. On the 
other hand Government has in many stations erected houses which are assigned to particular 
officers who are required to reside in them, although it may be m no way necessary for the 
performance of their duties that they should reside in any particular house. If the officer is 
reouired to pay the rent of the house, he could not in any case claim exemption from municipal 
taxes, since the relation of landlord and tenant would obviously exist. But even when the 
house is occupied rent-free it would still have to be established that the occupation of the house 
was essential for the proper performance of the officer’s duties before exemption could he 
claimed. 

If however the payment to the Municipality takes the form of a payment for services ren- 
dered e a when payments for water are made on the basis of the quantity consumed, the above 
miincr’ regarding the exemption of the occupier from the payment of municipal taxes would 
not necessarily apply. That would depend on the precise terms of the municipal law m the 
province or the rules made thereunder. The ruling applies only to those offices who in law are 
not the tenants or occupiers of the buildings in which they reside and unless the law requires 
that the payment for services rendered should be made by the tenant or occupier exemption 
could not be claimed. 

Note “> —Recourse to the special provisions of Act XI of 1881 should be had only when an 
amicable (though possibly arbitrary) settlement with the local authority has failed in cases 
when the property to be assessed is, from its nature, such as not to admit of the application of 
ordinary principles in assessing the payment thereon of any particular tax, e ? when the assess- 
ment is on the letting value, and the property is of such a nature that it f difficult to conceive 
its being let and impossible to form any estimate of the rent that would be obtained for it if 
tlie Government ofiered to let it. 

312. In the case of buildings occupied by Heads of local Governments 
where it is specially decided that municipal rates and taxes are to be paid 
by Government and not by the Head of the Government from his private 
purse or contract grant, arrangements should be made by the Public Works 
Department for the payment of such taxes. 

YU. Sanitary, Water Supply and Electrical Installations. 

313. All works and repairs in connection with sanitary, water supply and 
electrical installations to Government buildings should be carried out by, or 
throu gh the agency of, the Public Works Department, except in special cases 
under the orders of the local Government. 

As a general exception to this rale the Post Office and Telegraph Depart- 
ment is authorized to execute works and repairs in connection with electrical 
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installations in telegraph buildings including residences forming part of, or 
.adjoining, office buildings, but not other residential buildings, the case of 
which will be governed by the ordinary rule. See also entry (p) (a) of 
Appendix BBBB to the Civil Account Code, Volume I. 

VIII. — Buildings of historical interest. 

314. All buildings and monuments of historical or architectural interest 
■should be carefully attended to, and it will be the duty of Executive Engineers 
to arrange for a systematic annual or even more frequent inspection of the 
monuments in their divisions, and of all Executive and Superintending Engi- 
neers to keep Government fully informed as to the condition of those monu- 
ments and to prepare estimates for their repair. 

It will be the duty of Archaeological officers : — 

(1) To advise on the proposals for conservation or restoration works 

submitted by the officers of the Public Works Department, and 
to recommend the order of precedence in which these as well as 
any works suggested by themselves should be undertaken. 

(2) To submit proposals for the conservation or repair of ancient build- 

ings of interest requiring preservation which have come to their 
own notice during their tours. 

(3) To pass plans and estimates for all works of conservation and re- 

pair whether suggested by themselves or by the Public Works 
Department. It will not be the duty of Archaeological officers 
to criticise rates, but to approve and advise on the character 
of the works to be carried out. 

(4) To assist in the supervision of the works of conservation while they 

are in progress, the degree of assistance required depending 
upon the nature and importance of the work. It will be the 
duty of Archaeological officers to assist the engineers with their 
advice, and to bring to the notice of the proper authority any 
alterations or repairs which in their opinion are likely to affect 
the architectural or historical interest of the building. — See also 
paragraph 85. 

IX —Use of Government buildings by Volunteer Corps. 

315. The following principles should be observed in dealing with questions 
regarding the conditions on which Volunteer Corps should be allowed the use 
of buildings the property of the State : — 

I. — If buildings are likely to be required again by the State, they should 

be retained in Military Works or Provincial Public Works charge, 
and be repaired at the cost of Government, the Corps being 
charged rent for the accommodation. Any alterations or addi- 
tions required by the Corps should be carried out at the expense 
of the State, and considered in fixing the rent. . 

II . — When the buildings are no longer required by the .Government' of 

India or the local Government, and when there is no probability 
of letting them to advantage, they may, with the approval of the 
Government of India or local Government concerned, be handed 
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over altogether to the Volunteer Corps free of charge. The 
Corps should then keep them in repair, and may alter or adapt 
them as they think fit, the cost being met from their own funds. 
The site would remain the property of the State and a small 
ground rent may be charged. 

III. — If the buildings should in any circumstances be resumed, Govern- 

ment would compensate the Volunteer Corps for any expendi- 
ture they might have incurred in alterations or additions to the 
buildings, but not for outlay on repairs. 

IV. — In the case of a Volunteer Corps ceasing to exist, buildings handed 

over to them free of charge would revert to Government. 

V. — Except in regard to buildings under Imperial control the sanction 

of the Government of India is not required for action taken 
by local Governments under the above rules. 

318. The arrangements made with the concurrence of the Government of 
India, under which Volunteer Corps are allowed to occupy buildings on condi- 
tion of keeping them in repair, or to make additions and alterations to buildings 
on which Government retain a lien, need not be disturbed. 


X. — Inspection of public buildings. 

817. Every public building should be carefully examined at least once in 
each year by the Executive Engineer of the division and also, if possible, by 
the Superintending Engineer. If circumstances require it, their reports 
should be brought to the notice of the local Government. 


XI —Registers and Plans of Buildings. 

(a) Register of Buildings. 

318. Each Superintending Engineer will keep a register (in Public Works 
Department Form No. 136) of all buildings in charge of the department within 
his circle, and each Executive Engineer a similar register of all the buildings 
within his division. In these registers the value of the land comprised in a 
property will be shown separately from the value of the building or buildings 
thereon, the value of each separate structure being also shewn separately. 
In the case of a purchased property the price paid will be apportioned between 
the various items comprising the property, e.g., land, main building, servants’ 
quarters, compound wall, well, etc. The registers will also show whether the* 
building is to be maintained at the cost of Imperial, Provincial or Local Funds. 
The portion of the registers relating to churches should be kept in Public 
Works Department Form No. 137, the values of land and separate structures 
being shewn separately as indicated above. 


(h) Plans of buildings. 

319* In case of buildings and works borne on the returns of the Public 
¥ orks Department, the Executive Engineer will be held responsible that 
plans of such buildings are corrected on completion of any alterations. 
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B.— RESIDENCES FOR GOVERNMENT OFFICIALS. 


L — General. 

820* No houses should be built or purchased by local Governments as- 
residences for public servants, except in the following cases : — 

(i) When it is the recognized duty or established custom of the Govern- 
ment to provide quarters at Government expense. 

(n) When it is necessary on public grounds for the officer to reside on. 
or close to, the premises in which his duties have to be performed, 
such as a jail, a police thana, a school, a factory, a mint, etc. 

(m) When it is necessary to provide residences in parts of the country 
where no civil station or cantonment exists, and where a lengthen- 
ed term of residence would render camp accommodation un- 
suitable, e.g., buildings along lines of roads or canals, for the 
housing of officials employed on their construction or main- 
tenance. 

(???) When it is shown to the satisfaction of the local Government that 
suitable house accommodation for officers whose appointments 
are permanent in respect of locality is not available in a civil 
station or cantonment already in existence, or is available only 
under circumstances which will be likely to place such officers 
in an undesirable position in relation to house proprietors. 

321. Proposals to construct or purchase residences for officials in all cases 
which are not provided for in paragraph 320, or in which the local Govern- 
ments have doubts as to the operation of that paragraph, should be submitted: 
to the Government of India for orders. 

322. I. Before sanctioning or recommending proposals for the construc- 
tion or purchase of a residence for a Government official, the local Government 
should consider whether iihe requisite accommodation cannot be more con- 
veniently provided by taking an existing building on lease for such a term 
and on such conditions as may be appropriate. No such lease should be 
entered into without the express sanction of the local Government, which must 
be accorded subject to the condition that the present and future incumbents 
of the appointment held by the official for whose accommodation the building 
is leased shall be required during the term of the lease to occupy the house 
and to pay as rent — 

(a) the sum payable annually to the lessor ; 

( b ) when repairs are executed by Government the estimated annual 

charges for repair and maintenance ; 

(c) in cases in which Government is liable to pay municipal taxes, the 

amount of such taxes, vide paragraph 311. 

The occupant shall also pay municipal taxes which by local rule or custom.: 
are levied on the occupant, in addition to the rent payable to Government. 
When the rent payable by Government for the house exceeds 10 percent, 
of the average salary and local allowances, if any, of the class of official who- 
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will usually occupy it, the sanction of the Government of India should be ob- 
tained before the lease is executed. The lease may, however, be sanctioned 
by the local Government if the house to be leased is intended for the occupa- 
tion of — 

(i) officers whose average salaries (including local allowances) do not 

exceed Ks. 500 per mensem , when the salary is charged wholly 
or partly to Provincial revenues ; 

(ii) officers whose average salaries (including local allowances) do not 

exceed Rs. 100 per mensem , when the salary is charged wholly to 
Imperial revenues. In the case of divided heads in Baluchistan 
and the North-West Frontier Province this limit applies to 
the Imperial share only. 

II. Leases should ordinarily provide that the lessor will execute all 
structural repairs before the building is occupied and will carry out such addi- 
tions, alterations and repairs as are necessary to render the building habitable 
and suitable for the purpose for which it is required. In the event of any 
addition or alteration to the building being made subsequent to the signing of 
the lease at the request of the occupant and at Government expense, the con- 
sent of the owner must first be obtained in writing unless the work is considered 
by the local Government to be essential for sanitary reasons, and the rent 
payable by the occupant will be increased under the following rules 

(i) If the lessor agrees to take over the work done on the expiry of the 

lease and to pay to Government the original cost of that work, 
less an allowance for deterioration, which should be fixed be- 
fore the work is done, the occupant will be required to pay the 
following additional charges : — 

(a) 3| per cent, on the capital cost of the additional work ; 

(b) the percentage or amount fixed for deterioration ; 

(c) the annual estimated charges for maintenance and repairs of 

the additional work (if repairs are executed by Government) ; 

or 

(ii) If the landlord refuses to accept any liability for the additional 

work, the rent payable by the occupant will be increased by a 
sum sufficient to cover during the period of the lease — 

(a) the capital sum expended including interest at 3| per cent. ; 

(b) the annual estimated charges for maintenance and repairs of 
the additional work. 

Note. — T he amount to be recovered monthly from the tenant should be fixed when the 
work is completed and should be distributed equally throughout the remaining period of the 
lease. 

In case (i) the capital cost will be held to be the total expenditure less 
half the amount which will be recovered on account of deterioration. 

In case (ii) interest will be calculated on half the amount of the outlay. 

III. Capital expenditure under sub-clause (^i) of clause II should only be 
incurred when absolutely necessary, and, except in the case of houses intended 
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for occupation by officers referred to in sub-clauses (i) and (ii) of clause I of 
this paragraph, the previous approval of the Government of India should be 
obtained in cases where the capital expenditure under sub-clause (i) or (ii) 
of clause II above will raise the rent of the leased building to an amount in 
excess of 10 per cent, of the average salary and local allowances, if any, of the 
class of official who will usually occupy the building. 

IV. Eemission or reduction of charges on account of rent for the occupa- 
tion of leased houses will be governed by the rules in paragraph 325, and the 
rent liability of the occupant will be subject to Rule I ( b ) of that paragraph. 

II. — Rent rules for Government buildings used as residences. 

323. trhe incumbent, whether permanent or temporary, of an appoint- 
ment for whose benefit a house has been constructed or purchased or leased 
by Government under the conditions specified in paragraph 322 and in rule 
(1) E, paragraph 431, will be held responsible for the prescribed rent during 
his tenure of the appointment. 

Local Governments may sanction exceptions to this rule in the following 
cases : — . 

(a) When an officer is acting in such an appointment, but is discharg- 
ing the duties thereof in addition to those of his substantive* 
appointment and already pays rent for a house. 

(1) When an officer, in addition to the duties of such an appointment^ 
carries on those of another appointment which preclude him 
from occupying the house. 

(c) When he has been promoted or transferred to the appointment in 

the same station and it is not considered necessary that he 
should change his residence. : 

( d ) When an Indian officer succeeds to, or officiates in, an appoint- 

ment, the residence appertaining to which has been constructed, 
to suit the requirements of a European. This rule applies 
vice versa to the case of a European officer. 

( e ) When an officer officiating in an appointment for a period not 

exceeding two months is actually prevented from occupying 
the house provided for him by circumstances which the local 
Government considers sufficient to warrant an exception being 
made in his favour. 

Note. — T he permanent incumbent may, during absence on privilege leave, be permitted by 
the local Government to store, free of rent, his furniture and other belongings in the Government 
residence he has been occupying, when both the conditions specified below are fulfilled : — 

(i) the temporary incumbent does not require the residence and is exempted from the* 

payment of the rent thereof ; and 

(ii) arrangements cannot be made to lease the house during the absence of the perma- 

nent incumbent. 

324. The sub-letting of an official residence may be permitted under the- 
following conditions : — v- : ;:y V :- : y v ; 

(i) the sub-let should be to a tenant approved by the Superintending 

Engmeer as representative of Government ; 

(ii) the officer will still remain personally responsible for the rent and for 

any damage caused to the building beyond fair wear and tear ; 
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(Hi) Government will not recognise the sub-tenancy ; 

( iv ) the rent to be charged by the officer to his tenant should not, except 

with the sanction of the local Government in special circum- 
stances, exceed the rent paid by the officer to Government ; 

(v) sub-tenancy should continue only for so long as the officer who makes 

the arrangement holds the appointment for which the official 
residence is provided. 

325. For the purpose of the following rules Government buildings in- 
tended for occupation as residences by Government officials and others will 
be divided into two classes : — 

Class I. — Buildings from the rentals of which an adequate return is 
expected on the capital cost, that is, buildings which will ordi- 
narily be occupied by tenants whose rents will be fixed in ac- 
cordance with rules I and II. 

Class II. — Buildings from the rentals of which *an adequate return on 
the capital cost is not expected, that is, buildings which will 
ordinarily be occupied by officials who are entitled to accom- 
modation rent free, or at reduced rents, the amounts of which are 
determined otherwise than in accordance with rules I and II. 

Note. — The fact that a building of Class I is occasionally occupied by a tenant who is 
entitled to accommodation rent free, or at reduced rents, will not justify itaremoval from Class 
I to Class II, and vice versa a building in Class II should not be transferred to Class I whenever 
it is occupied by a tenant who may be required to pay rent in accordance with rules I and II. 
Buildings should be transferred from one class to the other only when there is a permanent 
change in the conditions under which they will ordinarily be rented. Transfers should be 
made only under the orders of the local Government and should have effect in ail cases from 
the commencement of a financial year. 

Basis of assessment for buildings in Glass I. 

Rule I. — The rent for each building in Class I will be fixed by the local 
Government subject to the following conditions : — 

(a) The aggregate of the full annual rentals fixed for all buildings in 
this class shall not be less than a sum which will cover interest 
at per cent, on the capital cost of the buildings plus the 
estimated average annual charges for maintenance and repairs. 

ib) The rent charged for any building occupied by a Government 
official shall not exceed 10 per cent, on the salary, including 
personal allowances, local allowance from whatever sources 
received, and, in the case of re-employed pensioners, the pension 
of the officer in actual occupation ; but in the case of an 
officer drawing presidency house rent, the Government allow- 
ance shall be deducted from the amount assessed as rent for 
the quarters occupied, prior to the application of the limit 
of 10 per cent, on pay and allowance other than house allowance. 

Note 1, — The rent liability need not necessarily be limited to 10 per cent, of salary and 
allowances in cases where occupation of quarters is optional. 

Note 2. — All officers in political employ serving in Native States in India with the excep- 
tion OI — ; ; .V- ' 

(a) Agents to the Governor-General and Residents of the 1st class, 

(h) officers serving in Burma, 
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(c) the Assistants to the Agent to the Governor-General in Rajpiitana in respect of the 
houses occupied by them at Mount Abu, 

who occupy houses owned or leased by Government, are required to pay rent under the rules 
in this paragraph, subject to a maximum of 5 per cent, of salary {including personal allowances) 
and Ideal (but not sumptuary) allowance where furniture is not supplied, or where no assistance 
is given by Government to the maintenance of the grounds, and to a maximum of 10 per cent, 
if the house is furnished by Government or the garden attached thereto is maintained at Gov- 
ernment expense. The assessed rental in both cases is based on the cost of the whole house, 
subject to the maximum limits referred to, and not only on that of the private portion of the 
house occupied. 

(c) For the purpose of this rule the capital cost of a building shall, 

unless specialty reduced under clause (g), be taken as the cost 
of the building and its site, without addition of any percentages 
on account of establishment or tools and plant. If the house 
was constructed on land purchased by Government, the value 
of the site will be the price paid for it by Government, if this 
can be ascertained ; if not, it will be the value at the time that 
these rules are first applied. If the house was built on land 
the property of Government, the actual outlay incurred by the 
State on such land should be included in the capital cost of the 
building, for the purpose of assessing rent ; but if no such outlay 
has been incurred, the value of the site should not be included 
in the capital cost of the building. 

(d) In the case of houses purchased by Government, the capital cost 

will be the price actually paid for the property together with 
the amount of the works outlay incurred by Government in 
altering, restoring or improving the building. When there is 
no record of the actual price paid by Government for any build- 
ing, its present value should be estimated by the Executive 
Engineer of the division and approved by the Superintending 
Engineer, and this estimate should be taken as the capital cost. 

(e) The average ^annual cost of maintenance and repairs will consist 

of two parts— special and ordinary charges.^ 

(i) Special charges will be those incurred in the renewal of floors or 
roofs, or on other special repairs or replacements .occurring 
at long intervals. Provision for such charges should be made 
in the form of a percentage on the capital cost of each building, 
which will vary for different classes of buildings, and will, 
in the first instance, be fixed for each class by the* Chief 
Engineer. When repairs are necessitated by the occurrence 
of fire, flood, earthquake, abnormal storm or other calamity, 
the cost of such special repairs should be shown separately 
in the Capital and Revenue Accounts under Revenue charges 
during the year, and should not be included in the total charges 
or taken into, account as a basis for the revision of the rent. 

Note. — The cost of replacements or additions which really represent an increase in the 
value of a building, will, to the extent of such increase, be chargeable to the capital cost of 
the building, the balance only being chargeable to special repairs — tide paragraph 175. 

(n) Ordinary charges will include the cost of ordinary annual repairs, 
together with a proportional share of the expenditure that 
may be required quadrennially or at other short intervals. 
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The amount of these charges will be estimated by the Exe- 
cutive Engineer of the division and approved by the Superin- 
tending Engineer. Ordinary charges will also include the 
share of municipal taxes payable by Government. Muni- 
cipal taxes which by local rule or custom are levied on the 
occupant will be payable by the occupant under paragraph 
311, in addition to the rent payable to Government under 
these rules. 

In estimating the average annual charges for maintenance, ne 
percentages will be added on account of establishment or 
tools and plant, and the estimated annual cost of mainten- 
ance will be subject to reconsideration when necessary. 

(/) When a building is occupied partly as a residence, and partly as an 
• office for which no rent is paid, the capital value of the portion 
occupied as a residence should be separately estimated, for the 
purpose of this rule. The cost of maintenance of the residential 
portion should also be separately estimated and accounted for. 

Note. — W hen (a) separate office accommodation is provided for the occupant and, (b) 
the use of part of , his residence for office or business purposes is optional, no deduction from 
the rent is permissible on this account. 

(#) When the capital cost of a building, as defined in clauses (c) and. 
(d) 9 is in the opinion of the local Government greatly in excess 
of its real value, so as to involve the assessment of a rental 
far above the value of the accommodation provided, applica- 
tion may be made to the Government of India for sanction tO' 
wtite off a portion of the capital cost. When such applications 
are submitted, they should be accompanied by a statement 
giving the information required by rule YIXI and the reason, 
for the excessive cost should, as far as possible, be explained.. 

(h) Renewals of a building or of its subsidiary works such as out-houses,. 

roads, drains, culverts, etc., or new construction, such as- 
retaining walls, necessitated by the occurrence of fire, flood,, 
earthquake, abnormal storm or other calamity will be charge- 
able to the capital cost, but on completion the local Govern- 
ment should decide what amount should be written off the 
* original capital cost, and report the decision and the reason, 

for it to the Government of India. When a portion of a. 
building is required to be dismantled to make room for 
alterations or additions, the capital value of the dismantled, 
portion should be dealt with under paragraph 176. 

(i) All buildings of Class I under a local Government may be kept on a 

single list for the purpose of this rule, or there may be separate 
lists for each circle of Superintendence, as may be more 
convenient ; and local Governments may delegate the power of 
fixing rents under this rule to the Chief Engineer or the 
Superintending Engineer, as the case may be. Separate lists- 
are not required for buildings the rent proceeds of which are 
creditable to different services. 
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(j) As an alternative to the system of grouping houses for purposes 
of assessing their rents permissible under clauses (a) and (i) 
above, local Governments are empowered, in cases in which 
they are of opinion that it is desirable to do so, to group 
the value of sites of buildings of Class I situated in the 
same statfon and to distribute the total cost of the land to 
the various buildings concerned in proportion to the areas 
which they occupy. This grouping must, however, be confined 
to cases in which it will not have the effect of raising the capita! 
value of a building and its site beyond the limit of cost permis- 
sible under paragraph 431(l)^t, or of increasing the capital value 
of a building and its site which already exceeds that limit. 


Remission or reduction of rents for buildings in Class L 

Rule II. — Local Governments are authorised to sanction a reduction 
or remission of the rents otherwise chargeable under rule I : — 

' (a) When a building in Class I is occupied by an official who under a 
special or general order of the Government of India is entitled 
to accommodation rent free, or at a rent assessed otherwise 
than as provided in rule I, the rent of the building may be 
remitted, or reduced to the amount prescribed by rule for the 
official concerned. 

(b) Remissions of rent due for the occupation of a Government building 

may be sanctioned when the building is rendered uninhabitable 
by reason of extensive repairs being in progress, or from any 
other cause, provided that if the occupier finds that the house 
has become uninhabitable he shall at once report the matter 
to the Executive "Engineer in charge of the building, who will 
immediately inspect it and forward a report on the subject 
to the Superintending Engineer. The latter will take such 
steps in the matter as he considers necessary, reporting his action 
to the local Government, who will then decide whether partial 
or total remission of rent is to be allowed. 

Note. — Inconvenience caused by petty or ordinary annual repairs is insufficient to warrant 
remission of rent,® which should be granted only when extensive structural repairs, justifying 
in the opinion of the local Government the vacation of the building, are carried out. 

(c) At stations where, owing to excess of accommodation or to other 

special circumstances, rents must unavoidably be assessed with 
reference solely to prevailing rates, special assessments may be 
made by the local Government, except in the case of buildings 
’ which have been constructed, purchased or leased as residences 
for officers holding particular appointments, and which are 
occupied by the incumbents of such appointments. In the 
case of such buildings reduced assessments can be made with 
the previous sanction of the Government of India, as provided 
in rule I '( g ), except in cases in which such sanctions can be 
accorded by local Governments under Rule IY of this paragraph. 
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Rents for buildings in Class II. 


Rule ID.- 


(a) No officers of Government are allowed residences free of rent, 

except under the sanction of some general regulations or order 
of Government. 

(b) When a building in Glass II is occupied by any person who is not 

entitled to quarters rent free, or at a rent fixed otherwise than 
in accordance with rules I and II, the rent to be paid shall be 
fixed by the local Government in general accordance with these 
rules, that is, on the basis that the full annual rental of such 
buildings shall cover interest at 3-| per cent, on the capital cost 
and the amount of the estimated average annual charges for 
maintenance. 


(c) When buildings in Class II are occupied by officials are entitled 

to accommodation at rents fixed otherwise than in accordance 
with rules I and II, local Governments may sanction reductions 
of the rents prescribed in the circumstances contemplated in 
rule II (&). 

(d) When a public functionary, not entitled to free quarters, occupies * 

a portion of his public office as a dwelling, the Executive En- 
gineer shall be authorised to claim rent calculated under rule 

I </)• 

Special cases in which rents may be assessed otherwise than under rules I and II. 

Rule IV. — -Where rents are not already charged under any special rule 
of the Government of India, local Governments are authorised, at their 
discretion, to sanction the entire or partial remission of the rent ordinarily 
leviable by rule in the case of quarters occupied by Government servants 
drawing salaries not exceeding— 

(a) Rupees 500 per mensem , when the salary is charged wholly or . 

partly to Provincial revenues, 

(b) Rupees 100 per mensem , when the salary is charged wholly to 

Imperial revenues. In the case of the divided heads in Balu- 
chistan and the North-West Frontier Province this limit applies 
to the Imperial share only. 

This authority does not extend to the remission, either wholly or partially, 
of rent in cases where two or more houses are provided for the same officer. 

Nor does it extend to the remission of rent in connection with a large 
house-building scheme which requires the sanction of the Government of 
India under clause (1) F of paragraph 431. Any proposal for the remission 
of rent in such cases should be submitted simultaneously with the house- 
building scheme for the orders of the Government of India. 

Nor does it extend to the case of an officer’s family occupying Government 
quarters, after his head-quarters have been transferred to a different station. 
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The remission, either wholly or partially, of rent outside the provision 
of a house allowance scheme, such as those sanctioned for Calcutta, Bombay 
and Rangoon, also requires the previous sanction of the Government of India. 

Rule Y. — All Police officers, of rank lower than that of Assistant or Deputy 
Superintendent of Police, may be provided with free quarters in Police lines, 
stations, etc., at the discretion of local Governments. When quarters 
are not available in the Police lines, etc., other suitable quarters may be 
provided. When Government buildings are not available and the local 
Government desires to provide accommodation, it may be rented until 
•quarters can be built, but the grant of house-rent allowances in lieu of free 
quarters is not admissible. 

Rule VI. — Free quarters for Educational officers will be provided under 
the following rules : — 

(а) When a substantial proportion of the students of a Government 

college are resident in hostels adjoining or near the college 
building, the local Government may, without the sanction of 
the Government of India, provide free quarters for not more* 
than the Principal and one professor. 

(h) In any case in which it is considered desirable to extend the 
privilege to more than two officers, the local Government should 
refer the matter for the consideration of the Government of 
India with a full explanation of the reasons for the proposed 
extension. 

(c) The residences should be assigned to those members of the college 
staff selected by the local Government. 

General . 

Rule VII. — Local Governments must obtain the special sanction of the , 
'Government of India if they desire to assess, reduce, or remit the rent of a 
Government building, whether imperial or provincial, otherwise than in 
accordance with the foregoing rules.. 

Rule VIII. — All applications for sanction to reduce the rents of Govern- 
ment buildings occupied as residences below the amounts which should be 
charged under these rules must be accompanied by a tabular form in which 
.should be shown the undermentioned particulars : — 

(1) Value of building and site. 

(2) Average annual charges for maintenance— 

(i) Special, and 

(ii) Ordinary. 

(3) Rent assessed according to rules. 

(4) Proportion of total area occupied by office (if any). 

(5) *D eduction on account of office rent (if any). 

(б) Rent that would be payable by occupant. 
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, (7) Kent that is proposed. 

(8) Average salary of occupant. 

(9) Market rate for similar accommodation in the same station (to be- 

given as far as practicable). 

(10) Average rent chargeable under these rules for other Government 
buildings, with, as nearly as may be, similar accommodation, 
(to be given as far as practicable). 

Kule IX. — In all cases in which it is proposed to exempt an officer from 
the payment of rent, the undermentioned particulars should invariably 
accompany the application : — 

(a) Actual or estimated value of the house and site. 

(b) Rent chargeable under the rules. 

(c) Salary (including allowances) of the official recommended for the* 

grant of free quarters. 

(d) Date from which it is proposed to grant the privilege of free quarters.. 

(e) Specific grounds on which the concession is recommended. 

Rule X. — Whenever houses are occupied free of rent, or at reduced rents*, 
by any Government officials, the ..authority under which the exemption or 
reduction is made should, in every case, be communicated to the Audit Officer*, 
in order that he may enter it in the Capital and Revenue Accounts of quarters.. 

Rule XI. — In cases in which the grant of free quarters or of quarters at 
reduced rents has been sanctioned by the Government of India, local Govern- 
ments may, should such concessions appear to them, for any reason, to be no 
longer necessary, review such cases and assess rents under these rules, trans- 
ferring the building, when necessary, from Class II to Class I. 

Rule XII. — The practice of allowing public officers and others to occupy 
Government buildings rent free, on condition of keeping them in repair, is 
prohibited. A rent fixed with reference to the value of the property should 
in all eases be demanded, and the repairs should be executed through the- 
agency of the Public Works Department. 

Note. — T his rule is not intended to prevent local Governments from exercising their dis- 
cretion in regard to the transfer of Government buildings (which, though not immediately 
required for Government purposes, it is not considered desirable to dismantle) to local bodies on* 
terms which will ensure the buildings being kept in proper repair and secure the right of re-entry- 
after reasonable notice. 

Rent recoverable from private persons . 

Rule XIII. — When any Government building is, under proper authority,, 
let to a private person, rent should be regularly recovered for the same at the 
rates prevailing in the locality for similar accommodation belonging to pri- 
vate owners ; but, without the special permission of the local Government, 
the rents charged for the buildings thus let in any stations should not be less " 
than would result from the application to them of rule I (a). 

Residences for certain high officials. 

Rule XIV. — The sanctioned residences of the officials referred to in para- 
graph 303 will be occupied free of rent, 
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326. When private buildings are under proper authority hired for the 
-accommodation of Government officials, the charge for rent shall be subject 
to the maximum laid down in paragraph 325, Rule I ( b ). 

in. — Special rent rules for Presidency Towns. 

327. The following are the rules for the recovery of rents from officers 
occupying public quarters in presidency towns : — 

I. — Military and Medical officers and Warrant officers in civil employ, 
when entitled to presidency house rent, shall, if residing in any 
building the property of Government, forfeit presidency house 
rent allowance, and shall also pay house rent on the scale laid 
down in India Army Form No. W. 1776, subject to the maxima 
laid down in Army Regulations, India, Volume III, paragraph 
375 (1915 Edition), Medical officers being charged according to 
their relative rank. 

II. — Civil officers (including Chaplains) and all officers and subordinates 
in the Public Works Department, when entitled to presidency 
house rent under the rules in force prior to the introduction of 
the Calcutta, Bombay and Rangoon House Allowance Schemes, 
shall, if residing in any building the property of Government, 
draw presidency house rent and pay rent to be fixed in each 
case on the principle laid down in paragraph 325. If the 
quarters are not the property of Government, but rented by it, 
the rent to be recovered from the officers shall be the actual 
rent if the officer occupies the whole house, or a fair share to be 
determined by the Superintending Engineer, if he occupies a 

' ' part.. "; 

Note. — Under the rules relating to the Calcutta, Bombay and Rangoon House Allowance 
Schemes, officers provided with quarters by Government, whether free or on rent, are ineligible 
■for admission to the benefits of those schemes. ^ ■ / 

III. — If the rent payable by an officer under rule II of this paragraph is 

less than the amount of presidency house rent allowance |o 
which he is entitled, he shall draw only so much of the house 
rent allowance as is equal to the rent payable by him. 

IV. — Officers who are supplied with public quarters and compelled to 

live in them for special reasons, such as Resident Physicians 
and Surgeons of hospitals, are exempted from the operation of 
these rules so far as they relate to the payment of rent for the 
occupation of such quarters. 

V. — These rules do not apply to military officers in military employ. 

IV. — Sanitary, Water-supply and Electrical Installations in Government 
buildings occupied as residences. 

328. The provision of sanitary, water-supply and electrical installations 
in Government .buildings occupied as private residences may be sanctioned 
fby local Governments provided that there is no doubt that the full prescribed 
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rent on the outlay incurred can be continuously recovered. This restriction 
may, however, for special reasons be relaxed by local Governments in cases 
when they are empowered to sanction remissions of rent under paragraph 
325, rule IY. The cost of such installations is not to be included in deter- 
mining the capital expenditure on the house for the purpose of applying the 
limit on such expenditure prescribed in paragraph 431. 

329. Rent for sanitary, water-supply and electrical installations will be 
charged at a uniform rate of 8 per cent, per annum on the outlay incurred,, 
made up as follows : — 

31- per cent, for interest. 

H per cent, for repairs and depreciation. 

These charges are payable by tenants in addition to the rents for the 
residences leviable under the ordinary rules and in addition to the 10 per 
cent, limit prescribed in paragraph 325, rule I ( b ) when that limit applies. 
This rule applies also to tenants who are entitled to residences free of 
ordinary rent. 

330. Local Governments have the same powers of sanctioning entire or 
partial remission of rent for these extra services as they possess in respect of 
•ordinary rent for the quarters themselves under the provisions of paragraph 
325, rule IY. But in the case of electrical installations tenants are required, 
in every case, to pay the charges on account of current and meter hire and no 
remission of these charges is permissible. 
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Chapter IV.- 


-Miscellaneous rules regarding office work, exclud- 
ing accounts procedure. 


A.— INITIAL RECORDS OF ACCOUNT. 


331. The initial records upon which the accounts of works are based are 

(a) The Muster Roll. 

(b) The Measurement Book. 


For work done by daily labour, the subordinate in charge of the work will 
prepare a muster roll which will show the work done by this means and the 
amount payable on this account. For piece-work and for contract work 
generally, the measurement book will form the basis of account. From the 
muster rolls the subordinate will prepare the labour reports, and from the 
measurement book he will check (or, if so arranged, prepare) the bills and 
accounts of contractors and suppliers. 


I. — Muster Rolls. 


(a) Nominal Mustek Roll. 

332. The nominal muster roll, Form No. 2, or such other form as may 
be prescribed by the local Government, is the initial record of the labour 
employed each day on a work, and must be written up daily by the subor- 
dinate deputed for the purpose. 


( b ) Labour reports. 


333. For all large works or groups of works, labour reports, in the prescribed 
form, will be submitted either daily or periodically as may be directed by 
the Executive Engineer. They show the number of each class of labourers 
employed on each work or sub-head. Discrepancies between labour reports 
and muster rolls should be investigated as soon as the latter are received 
after the close of the month. 


II. — Measurement Books. 


334. The measurement book must be looked upon as a most important 
record, since it is the basis of all accounts of quantities, whether of work done 
by daily labour or by the piece or by contract, or of materials received, 
which have to be counted or measured. The description of the work 
must be lucid, so as to admit of easy identification and check. 

At the discretion of local Governments detailed measurements may 
be dispensed with in the case of periodical repairs when the quantities are 
recorded in efficiently maintained standard measurement books. 

Detailed measurements may also be dispensed with in cases in which pay- 
ments on account for work actually executed are made on the certificate of 
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I.-— General. 

339. Public money in the custody of the department should be kept in 
strong treasure chests and secured by two locks of different patterns. In 
the absence of any precise orders from the local Government, the Executive 
Engineer should make such arrangements for the custody of the key 
and the proper disbursement of all moneys as he considers requisite. 

V: ::; - ■ ' 


a responsible officer (not below the rank of sub-divisional officer) to the effect 
that not less than the quantity of work paid for has actually been done, and 
the officer granting such a certificate will be held personally responsible for 
any overpayment which may occur on the work in consequence. Final 
payments may, however, in no case be made without detailed measurements. 

It is optional with local Governments to introduce any modifications in 
the measurement book form which may be considered appropriate. 

335. The pages of the book should be machine numbered, and no page 
should on any account be torn out, nor should an entry be erased or effaced 
so as to be illegible. If a mistake be made, it should be corrected by crossing 
out the incorrect words or figures and re-writing the words or figures, and 
the correction thus made should be initialled. A reliable record is the object 
to be aimed at, as it may have to be produced as evidence in a Court of Law. 

336. The entries in the measurement book should, if possible, be made 
in ink ; but when this is not possible and entries have to be made in pencil, 
the pencil entries should not be inked over, but left untouched. The entries 
in the “ contents or area 55 column should, however, be made in ink in the 
first instance and not inked over. 

337. The Superintending Engineer is required to make it his special 
duty during his tours to see that measurement books are carefully kept and 
measurements properly recorded, and that they are complete records of the 
actual measurements of each kind of work done for which certificate shave 
been granted. He should also see that any orders of the local Government 
regarding check measurements are duly observed. 

III. — Progress report of measurements on works executed under contract. 

338. Every officer or subordinate in charge of a work carried out under 
contract should furnish to the Executive Engineer at the beginning of each 
month a progress report of the measurements, and a calculation of the 
quantities of work paid for during the previous month, together with a return 
of all the materials at site on the last day of the month. And no such officer 
or subordinate should be relieved of his charge until after a careful inspec- 
tion by bis superior officer, or under the certificate granted by the relieving 
officer. It is the duty of the officer in charge to bring to notice any 
dilatoriness, bad work, or anything militating against the interests of 
Government on the part of the contractor ; and he will be responsible for 
any neglect in this respect. 


B.— CUSTODY OF CASH. 
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All the keys of the same lock must, except where the procedure prescribed 
in the note to this paragraph is adopted, be kept in the same person’s 
custody, and, as a general rule, the keys of the one lock should be kept apart 
from the keys of the other lock, and in a different person’s custody when 
practicable. When there is a police guard, the havildar or other petty officer 
of the guard should usually be the custodian of one set of keys. The chest, 
should never be opened without both custodians being present. The non- 
commissioned officer or duffadar of the guard should always be present 
when a treasure chest is opened and until it is again locked. Whenever 
a cashier is attached to a division or sub-division, the keys of one of the 
locks of the treasure chest will necessarily remain in his possession. 


Note. — I f considered desirable, the duplicate keys of divisional and sub- divisional cash 
chests may be placed, under the seal of the Executive Engineer, in the custody of the Treasury 
Officer in the jurisdiction of the division concerned. In the event of this practice being adopted, 
a duplicate key register should he maintained and once a year, in the month of April, the keys 
•should be sent for, examined and returned under fresh seal, a note being made in the register 
that they have been found correct. 


II. — Responsibility of Government. 


840. Officers, who are stationed at places where there are no treasuries or 
ur sub-treasuries, may utilize the services of barkandaz guards, if any, 
attached to their offices for the encashment of bills relating to their personal 
claims, and Government will accept liability for any loss caused by the act 
of the guard if the officer is not at the station where the money is drawn. 


0.— CASHIERS. 


841. Cashiers may be appointed whenever, in the opinion of the local 
Government, the cash transactions of a division or sub-division are suffi- 
ciently extensive to require it. 

342. One cashier may make the cash payments of two or more sub- 
divisions, or throughout the whole of a division, wherever such an arrange- 
ment is found to be practicable. 

348. The Executive Engineer will count the cash in the hands of each 
•cashier at least once a month ; or in the case ol; out-stations, he or the Assistant 
Engineer will count it whenever he may visit them. He will on such occa- 
sions record a note in the cash book showing the date of examination and 
the amount (in words) found. 


D.— STORES. 
I— General. 


344. The stores of the Public "Works Department are divided into the 
following classes, viz., ( % ) Stock, or general stores, (ii) Tools and plant, (in) Road 
metal and (iv) Materials charged direct to works. Unless there are orders to 
the contrary the officer in charge of a sub-division will be responsible for all 
the stores belonging to it. 
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345. An Executive Engineer is responsible that proper arrangements are 
made throughout his division for the custody of public property. He must 
be careful to keep all tools and implements in efficient order, must protect 
surplus stock from deterioration, and must take proper precautions to prevent 
the loss of public stores by fire. 

346. Every officer is bound to take charge of departmental stores which, 
from the death or departure of the person lately in charge, or from any other 
cause, may be left at or near his station without adequate protection. 

II.— Acquisition of stores. 

(a) Purchase of Stores. 

(i) Stores (other than Tools and Plant), 

847. Stock, road metal and other materials (not being articles of Euro- 
pean manufacture, which must be indented for on England), required in 
ordinary course for the execution of sanctioned works, may be procured 
on the responsibility of the Executive Engineer without special authority, 
though the Superintending Engineer’s approval should be obtained to the 
measures proposed for the purchase of stock in large quantities. If the 
stores are to be manufactured, a separate estimate for their preparation 
may be required, as laid down in paragraphs 357 et seq. 

(ii) Tools and Plant. 

348. The articles comprised under the head “ Tools and Plant 55 can 
only be purchased or manufactured on estimates sanctioned by competent 
authority, with the exception of purchases or manufactures not exceeding 
Its. 50, for which estimates are not required. 

(b) Indents. 

(i) On India Office. 

349. 1. The general rules for the supply of articles required for the 
public service, whether of indigenous origin or otherwise, will be found in the 
Stores Rules in entry (h) of Appendix BBBB to the Civil Account Code,. 
Volume I, and instructions for the preparation and submission of indents and 
annual estimates of , and returns of expenditure on European stores are given 
in Appendix 4 . With regard to indents for stores obtainable from other 
departments attention is invited to rules 8 and 10 of Appendix 4, and to 
paragraphs 351 to 355 and 368 of this Code, 

II. The restrictions imposed by the Stores Rules do not apply to pur- 
chases made by or on behalf of Native States, Port Trusts, Municipalities, 
or local funds, excepting When the stores purchased are paid for from. 
Government revenues on behalf of Government or from funds advanced 
by Government; in the latter circumstances Government may, however, 
direct that the provisions of the Stores Rides need not apply. When a 
Public Works Department officer carries out a work for any of the local 
bodies referred to above the Rules shall apply, except when the local body 
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specially desire to have the stores purchased otherwise, and the local 
Government has accorded its approval thereto. In according its approval 
the local Government should stipulate that the stores must be approved 
by the officer carrying out the work before the purchase is concluded. 

350. It is the declared policy of Government to encourage the purchase 

in India of articles which are either produced or manufactured locally, and. 
preference should be given to such articles when the quality is satisfactory' 
and the prices not unfavourable. All indents for demands on the India 
Office should accordingly be carefully scrutinized by the sanctioning autho- 
rity with a view to judging whether articles are being indented for from: 
Europe which could equally economically and satisfactorily be obtained 
from local manufacturers. 1 

(ii) On other Departments . 

351. Indents on the Ordnance Department should be submitted in Indian. 
Ordnance Form No. 278. Indents on other departments in India, when not 
required to be prepared on forms supplied by the department indented upon, 
should be prepared in duplicate agreeably to P. W. D. Form No. 40A, and 
must be addressed to the officer who is to supply the articles. They must 
explain fully and in detail the nature of the articles required. 

352. Such indents should be submitted through the Superintending 
Engineer, and, if approved, will be countersigned and passed on by him to 
the head of the department concerned, who, on sanctioning the indent, will 
send it to the local officer of his own department for compliance, giving notice 
to the indenting officer. 

353. Receipts in the forms supplied by Ordnance or other officers must 

be granted for all stores procured on indents from them ; and generally, when, 
the aid of another department is sought in supplying stores or otherwise,, 
the transaction will be conducted so as to conform with the rules of that 
department. ' 

354. In the absence of special instructions to the contrary, Executive- 
Engineers are prohibited from resorting to the Ordnance magazines or to the- 
Supply and Transport Corps for the supply of any articles which can be pro-' 
cured in the local markets or made up in their own workshops. 

355. Emergent indents on other departments in India may be submitted 
only in cases of actual necessity (which must be reported to the Superintending 
Engineer) when serious inconvenience would be likely to arise from the 
submission of indents in the ordinary way. Emergent indents will never- 
theless be complied with at once on the responsibility of the indenting officer, 
and will then be submitted by the complying officer for the necessary counter- 
signature, so that the Superintending Engineer may exercise a check over 
such demands. 

(c) Purchase from Government Workshops. 

356. All articles of iron- work which have not to be obtained from England 
through the Secretary of State in accordance Vith the Stores Rules and which 
cannot be conveniently made up in Executive Engineers’ workshops, may be 
procured on indent from any Government workshop authorized to undertake 
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work for other departments. The orders in the Stores Rules regarding the 
Indian firms to which orders may be given for articles to be manufactured 
out of imported materials, should be closely followed. 

(d) Manufacture. 

857. The manufacture or collection of material involving an outlay of 
Rs. 5,000 or upwards, must in all cases be covered by an estimate showing 
the proposed outlay and the material to be received. 

35 8. If the material be for a work already duly sanctioned, or for reserve 
stock within the sanctioned limit for the division, the estimate will merely 
require the approval of the Superintending Engineer, but in all other cases 
the estimate must be duly sanctioned by competent authority, as though 
for an original work. 

EEL — Reserve of stock. 

359. The prevalent practice in very many parts of India, in consequence 
of the delay that would otherwise occur in manufacturing and procuring 
various materials, is to collect and keep up a reserve supply of stores. And 
as these cannot be debited at once to any specific work, since it is not known 
on which work they may be used, such stores are accounted for in a suspense 
account of stock. 

360. Ordinarily, materials should be purchased only for works in progress, 
ana petty stores obtained, if possible, from a supplier who should enter into 
a contract for them at schedule rates, and no reserve of stock should be kept. 
But in the case of any division in which, owing to its remoteness from markets 
or for any other reason, it may be considered absolutely necessary that a 
reserve should be maintained, the local Government should sanction a maxi- 
mum value of reserve stock ; and, if this has been done, the Executive Engi- 
neer is authorized, subject to the approval or sanction of the estimate therefor 
where required bv the provisions of paragraph 358, to purchase or manu|acture, 
to an extent sufficient to keep his stock up to that limit, the sanction of 
superior authority being required . only when it is desired to exceed it. The 
fixed maximum should be kept at the lowest point compatible with effi- 
ciency, and the stock returns of divisions should be carefully scrutinized 
by Superintending Engineers, from time to time, with reference to this 
point. It will be open to each local Government to frame rules for the 
purchase or manufacture of reserve stock, or to regulate stock purchases in 
particular cases and localities. 

IV.— Stock-taking. 

361. Executive Engineers are to have stock taken throughout their 
•divisions at least once a year. , 

362. It is not necessary that all the stores of a division, or even of a sub- 

division, should be checked and counted at the same time ; and the stock- 
taking may be arranged so as to go on gradually in the manner most con- 
venient to the officers concerned. It is, however, essential that the greatest 
possible precision and accuracy should be maintained in the store returns, 
•and the Executive Engineer should make such arrangements as are calculated 
^ ■ L ‘ L "s result, and Superintending Engineers are responsible that this 
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is done. The dates on which articles are taken stock of are to be entered 
in the store returns. 

363. Important stores should, as a rule, be counted by a member of the- 
engineer establishment, but this duty may, at the discretion of the local 
Government, be entrusted to a member of the upper subordinate establish- 
ment when holding the charge of a sub-division. The Superintending 
Engineer, when he thinks proper, may depute an officer from one division 
to aid in the stock-taking of another. 

364. All articles of stock (not including tools and plant) which are not 
likely to be required during the following twelve months, should be reported 
to the Executive Engineer who will, if necessary, take the Superintending. 
Engineer’s orders as to their disposal. 

V. — Disposal of stores. 

(a) Loss OF STORES. 

365. Unless specially authorised to write off finally the irrecoverable value 
of stores, etc., Executive Engineers should, in case of any robbery, loss or 
destruction by fire or otherwise, of public stores, submit a report to the 
Superintending Engineer who will, if necessary, report the matter to the Local 
Government for orders. 

366. An immediate report of the loss of stores must also be made to* 
the police, and all proper steps taken for the recovery of the property. 
When an enquiry is held either by the police authorities or others; the 
Executive Engineer must, in cases where he is not himself authorized to 
write-off the value of the property, obtain and forward, as soon as possible., 
to the Superintending Engineer, a copy of the proceedings. 


(b) Sale of stores. 

(i) General . 

367. When stock materials are sold to the public or other departments 
(including Guaranteed Railways and State Railways leased to or worked by 
Companies) or are issued on account of any work executed for them in work- 
shops at their full value, an addition of 10 per cent, must be made to cover 
charges on account of supervision, storage, and contingencies. This addition 
may, however, be waived by the officer empowered to sanction the sale in 
the case of surplus stock which, in his opinion, would otherwise be unsaleable. 

(ii) Surplus and unserviceable stores. 

368. At the end of each official year, lists of surplus stores in the Buildings 
and Roads and Irrigation Branches separately, should be prepared by local 
Governments and circulated in print to other local Governments and to 
State Railways. 

369. When stores (including tools and plant) of any kind become un- 
serviceable, a report thereof must be made in the Survey Report Form ; this 
should be done at once on discovery of the fact, as it is desirable to avoid 
keeping worthless materials on stock. In the report all proper explanations 
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* must be given, and the period stated during which the articles have been in 
store or in use, and the cause of deterioration. 

370. Except as provided in paragraph 467 (c) (it), no public stores may 
be sold otherwise than by public auction, without the permission of the 
Superintending Engineer. Commission, which should ordinarily not exceed 
5 per cent., may be allowed to the auctioneer, not being a departmental 
subordinate, but no commission can be allowed on private sales. 

371. Ordnance stores not required by Public Works officers must be 
-returned by them into the nearest magazine. 

VI. — Mathematical Instruments. 

373. AH new instruments required for the Public Works Department, 
which have been provided for in a sanctioned estimate, should be obtained 
by indent from the Mathematical Instrument Office, Calcutta. That office 
issues biennially a complete price list of all instruments available, and a 
copy of this should be in every Executive Engineer’s possession. It can be 
obtained, if required, from the officer in charge of the Mathematical 
Instrument Office, Calcutta. Except when the cost does not exceed 
Rs. 50, all indents on the Mathematical Instrument Office, Calcutta, should 
be accompanied by a certificate by the indenting officer to the efiect that 
the supply of the articles detailed therein is covered by a sanctioned 
estimate, and the specific reference numbers of the instruments shewn in the 
price list should always be quoted in such indents. Instruments requiring 
repair should ordinarily be sent to the Mathematical Instrument Office, 
Calcutta or to the Depot from which they svere supplied, for the purpose, 
unless there is any Government workshop more conveniently situated where 
the repairs can be properly executed, or in cases of urgency,* when the “work 
may be entrusted to a local firm. 

Local Governments should frame such rules as may be necessary to ensure 
that surveying and mathematical instruments are not stocked in excess of 
requirements and that surplus instruments are returned either to the Mathe- 
matical Instrument Office, Calcutta, or to the Depot from which they were 
-obtained. 

• E.— STOREKEEPERS. 

373. When he stores are sufficiently extensive to require it, a store- 
keeper will be appointed to the charge of them. The storekeeper will have 
nothing to do with the disbursement of cash, the supply of mater ial s, or the ' 
preparation of bills. His duties will be confined to the custody, preservation 
and issue of the stores under his charge, and to keeping the required returns 

. relating to them. 

E.— RULES FOR DIVISIONAL WORKSHOPS. 

374. The divisional workshops may be treated as a distinct sub-division, 
-or they may form a portion of a sub-divisional charge. 

375. No work is to be undertaken in workshops of the department other 
than work required for the various branches of the department, except under 
rsome general o r special order of the local Government. 
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376. No work should be undertaken for municipalities or private parties 
before the whole estimated cost, including all charges for supervision, profit, 
etc., that may be leviable under the rules for the time being in force, has been 
paid to the Executive Engineer, or into a Government treasury to the credit 
of the Public Works Department. This rule may be relaxed at the discretion 
of the Executive Engineer, or Superintendent, in the case of employes of the 
division, provided that the expenditure incurred is deducted monthly from 
1 heir salaries. 

G.— TRANSFERS OF CHARGE. 

I.— General. 

377. An officer must not delay making over charge after the arrival of the 
relieving officer ; nor must he, without a medical certificate or the permission 
of his immediate superior officer, leave the station before the arrival of his 
successor. 

378. The relieving officer will take up the expenditure of cash and stores 
from and for the first day of the month during which the relief took place, 
and submit the next monthly accounts in the same manner as if he has been 
in charge during the whole month. But the relieved officer remains responsible 
that proper explanation is forthcoming for transactions during his incum- 
bency. 

379. If the relieving officer fails to bring to notice within a reasonable 
period any deficiency or defect in work or stores taken over from his predecessor, 
he will be held responsible for the same, both as to quantity and quality, so 
far as he was in a position to ascertain it. 

380. In the case of any sudden casualty occurring or any emergent necessity 
arising for an officer to quit the division, sub-division or work to which he is 
posted, the next senior officer of the department present will take charge. 
When the person who takes charge is not of the engineer or upper subordinate 
establishment, he must at once report the circumstances to his nearest depart- 
mental superior, or, in the absence of such an authority, to the Commanding 
Officer in a Military Station, and, in other cases, to the nearest Civil Officer, 
and obtain orders as to the cash in hand, if any. 

381. A register of incumbents of charges should be kept in every divisional 
office showing the period of incumbency of each officer who has held charge 
of the division and of the several sub-divisions, and, in each sub-divisional 
office, a similar register of the incumbents of that sub-division only. 

382. No acting allowance can be drawn in any case by a relieving officer 
until the transfer is complete, but as far as pay and allowances, other than 
acting allowances, are concerned, an exception may be made to the general 
rule in all cases where the charge to be transferred (whether a division, a sub- 
division or other charge) consists of several scattered works which the relieving 
4 and relieved officers are required, by the orders of a superior officer, to inspect 

together before the transfer can he completed. The relieving officer will be 
considered as “ on duty ” if the period taken in carrying out these inspections 
is not considered by the Superintending Engineer to be excessive. An officer 
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Executive Engineer. 

FORMB. 

Received in transfer from A. B., late officer in charge tucr 

stock and tools and plant which have been in his personal custody, as detailed in the last balance 

r eturn and accounts of receipts and issues to date. The returns for the year ended 

the half year ended -and for the month of for the* 


. Division '■ 
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whole sub-division have been submitted to the Executive Engineer, and the account of daily 
receipts and issues for the current month has been written up to date. 

[/Station and date.] 0. D., 

Relieving Sub -Divisional Officer, 
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returning from leave will therefore, in such cases, draw full pay, and an officer 
transferred while on duty or on privilege leave will, for the same period,, 
be considered u on duty ” and not on joining time. 

Note. — The orders contained in this paragraph give greater powers than are conferred by 
the general orders contained in Article 52 (a) of the Civil Service Regulations. 

n.— Executive Engineers and Sub-divisional Officers. 

888. In the case of transfers of divisional and sub-divisional charges, the 
cash book or imprest account should be closed on the date of transfer, and a 
note recorded in it, over the signature of both the relieved and relieving officers, 
showing the cash and imprest balances and the number of unused cheques, 
made over and received in transfer by them respectively. A copy of this note, 
together with the following documents, should be forwarded the same day 
to the Superintending Engineer in the case of divisional, or to the Executive 
Engineer in the case of sub-divisional charges : — 

(1) Transfer report, P. W. D. Form No. 146 being used in the case 

of sub-divisional charges. 

(2) Receipt of Stock, Tools and Plant and other stores under the imme- 

diate charge of the relieved officer, Forms A and B being used 
for divisional and sub-dffeional charges respectively. 

(3) A detailed report (P. W. D. Form 42-E.) on the state of surveying 

and mathematical instruments. In the case of transfer of divi- 
sional charges this report should be in respect of instruments at 
head-quarters only. 

The receipts of cash and stores balances should be prepared by the relieved 
officer, but the relieving officer should note any inaccuracies therein so that 
the Superintending Engineer or the Executive Engineer, as the case may be, 
may pass such orders in respect of any deficient articles as may be necessary. 
A copy of the receipts may be given to the relieved officer, if desired by him. 


Division, 


FORM A. 

Received in transfer from A. B., late Executive Engineer, 

the stores in bis personal charge as detailed in the annexed list. 

The balance returns of stock and tools and plant in charge of all sub-divisional officers for 

the half year and year ending respectively are on record, and the divisional 

-stqck returns have been prepared to end of s 

[Station and date,] 
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384. The relieving officer should then, unless otherwise ordered, proceed 
with the relieved officer to inspect the records, cash, stores, works and materials 
at site of works, in charge of subordinates, but in the case of •the transfer of 
a divisional charge, the relieved officer should accompany the relieving officer 
in the inspection of the outstations only when so directed by the Superinten- 
ding Engineer. The relieving officer should examine the accounts, count the 
cash, inspect the stores, and count, w'eigh and measure certain selected articles, 
in order to test the accuracy of the returns, and should minutely examine the 
w r orks in progress as to their quality, and as to their accordance with the 
sanctioned plans and estimate^; he should also record his opinion as to the 
correctness of the accounts of materials at site. 

385. The relieved officer should further give the relieving officer a list 
and memorandum showing all the works in hand and the orders remaining 
to be complied with and of such matters as particularly require his attention, 
with full explanation of any peculiarity of circumstances, or apprehended 
difficulties. He should also furnish the relieving officer with a complete 
statement of all unadjusted claims, with the reasons for their not having 
been adjusted in due course, and a report as to any complication likely to 
arise owing to their non-adjustment. 

386. The relieving officer, in reporting that the transfer has been completed, 
should bring to notice anything irregular or objectionable in the conduct of 
business that may have come officially to his notice. In the case of the transfer 
of a divisional charge, he should describe the state of the records, cash, stores 
and works, mentioning what outstations he has yet to inspect, and when he 
* proposes to visit each. 

387. The relieving divisional officer should mention specially in his transfer 
report whether the accounts may be considered fairly to represent the progress 
of the works. 

388. In the case of the transfer of a division the report of completion of 
transfer should, except in special circumstances, be submitted within a fort- 
night of such transfer. In the case of any disagreement between the relieved 
and relieving officers, a reference should be made to the Superintending Engineer. 

389. The transfer report of a sub-divisional charge should, on receipt by 
the Executive Engineer, be scrutinised by him, any remarks necessary being 
entered in the column provided for that purpose. The report should then be 
forwarded to the Superintending Engineer, w r ho, after passing such orders as. 
may be necessary, should return it to the Executive Engineer for record in 
the divisional office. 

390. In the case of a divisional or sub-divisional charge becoming vacant 
by the death or sudden departure of the officer-in-charge, the succeeding officer 
should take action as above prescribed and assume charge, forwarding to the 
Superintending Engineer or Executive Engineer, as the case may be, the 
receipts which would otherwise be given to the relieved officer. 

III.— -Other Officers. 

391. In the case of transfers of charges other than divisions and sub- 
divisions, the Executive Engineer should issue instructions as to the w r orks to- 
be jointly inspected by the relieved and relieving officers. 
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in.— Surveys for Productive Public Works. 

395. Surveys and other preliminary operations in connection with pro- 
jects for Productive Public Works will not be treated as productive but as 
minor works, and the rules in Part B of this Chapter will apply. 

IV.— Sanction to projects. 

396. No authority lower than the Government of India is empowered to 
sanction the original project estimate for a productive irrigation or navigation 

work.'" WWrf;:: : : ' ; 
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Chapter V.— Special rules for Irrigation and Navigation Works. 


A.— PRODUCTIVE PUBLIC WORKS. 


I. — Definition of Productive Public Works. 

392. Productive Public Works are works of a remunerative character 
undertaken for the improvement of the country, of which the first cost is 
usually met from borrowed money ; the interest, and the cost of maintenance 
and working being provided out of current revenues, the income being credited 
thereto. 

II.— Conditions relating to Productive Public Works. 

393. To admit of a work being classed as a Productive Public Work, 
the following conditions must be satisfied : — 

(a) There must be good reason to believe that the revenue derived 

from it will, within ten years after the probable date of its 
completion, repay the annual interest on the capital invested 
calculated at 4 per cent., hut in preparing a project for sanc- 
tion no deduction is to be made from the 4 total capital outlay 
on account, of anticipated excess of revenue over simple 
interest. 

Note.*— C apital invested includes (1) direct charges, (2) indirect charges, and (3) all arrears 
of simple interest, if any, i.e. f balance of total interest over total net revenue. 

(b) H must be susceptible of having clear Capital and Revenue accounts 

of it kept. 

■(c) Its classification as a Productive Public Work must be authorised 
by competent authority. 

394. The Government of India are competent to sanction the classifica- 
tion of a work as productive when the cost does not exceed Rs. 10 lakhs exclu- 
ding establishment and tools and plant charges, or Rs. 12| lakhs inclusive 
of those charge ; the sanction of the Secretary of State must be obtained 
when the cost exceeds these limits. 
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V. — Detailed working estimates. \ 

397, After the approval by the Secretary of State or the Government of j 

India of the project for an irrigation or navigation work, the local Govern- 
ment may modify the details of the works under any main or sub-head of . j 

-account within the amount sanctioned for that head provided that such I 

modifications do not in any way involve the alteration of other parts of the 
project, or affect the standard of efficiency or stability of the whole work. If 
"the modification be likely to lead to any such result, the local Government 
should consult the Government of India before carrying out the proposed 
change. Similarly the orders of the Government of India should be obtained 
to any change involving a material departure from the approved design, 
irrespective of whether it is likely to result in increased outlay or not, 
whether under tools and plant or any other head, and to any proposal to 


«debit to the project charges of a nature which it is not intended to bear J 

and for which no provision exists in the sanctioned estimate. 

398* Local Governments (and Superintending and Executive Engineers j 

to the extent specified in paragraphs 459 (a) and 464 (a)) are authorized to J 

•sanction detailed working estimates against the provision under each head J 

sanctioned in the project. For this purpose ascertained savings in the pro- 1 

vision for works may, subject to the limitations imposed in paragraphs 262 j 


-and 397, be transferred from one sub-head to another of the same main head 
under the orders of the Superintending Engineer, and from one main head to 
another under those of the local Government, except that savings under the 
-head “ distributaries 55 may not be diverted to any other head. 

Note 1. — As audit of the charges for establishment and tools and plant (ordinary) is not 
conducted against the provision made in project estimates, such provision will not be available 
■for transfer to other heads. 

VI. — Revised estimates. 

399* Whenever it is ascertained that the expenditure upon any project 
or work treated as productive is likely to exceed the amount sanctioned by 
'the Government of India or the Secretary of State, the Government of India 
should be immediately advised of the anticipated excess, which will, if the 
excess requires the sanction of the Secretary of State, be at once reported 
to him by' the Government of India without waiting for a revised estimate, 
which should be submitted in due course by the local Government concerned 
to the Government of India with full explanation of the causes of the excess 
and of the probable effect on the financial prospects of the work. If the cost 
■of the project or work is not expected, upon such revised estimate, to exceed 
twelve and a half lakhs of rupees in the case of works sanctioned by the Gov- 
ernment of India, or, in the case of works sanctioned by the Secretary of 
State, to exceed, by one-tenth or by twelve and a half lakhs of rupees, the 
amount sanctioned by him, such excess expenditure may, provided that 
the remunerative character of the work be still established, be sanctioned 
by the Government of India. In the case of any larger excess, the sanction 
of the Secretary of State to the increased expenditure must be obtained. See 
also paragraph 262. 
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VII.— Completion Reports and Open Capital Account Expenditure. 

400. It. is not possible to define exactly the period at which the con- 
struction estimate of a “ Productive Irrigation Work ” should be closed 
but unless specially ordered otherwise by the Government of India, it should 
be closed as soon as the project is practically in full operation, although there- 
may be works such as drainage cuts, protective embankments, distributaries,. 
etc., provided in the construction estimate, which it is not desirable or econo- 
mical to construct at once. 

401. It is, however, necessary to make provision for expenditure debitable- 
to Capital, after the closing of the construction estimate of an irrigation- 
project, The following rules govern this subject : — 

I. — No expenditure may be incurred except under competent authority,, 
and within the Budget provision. 

II. — Works which it may be necessary to construct after the closing: 
of the construction estimate of the project, will be divided 
into two classes — 

(i) Works which are necessary for the full development of the- 
project, but which are not in themselves directly remunerative.. 

[Example:!. — Drainage cuts, protective embankments, overbridges, inspection bouses, etc.] 

(ii) Works which are directly remunerative in themselves. 

[Examples,— Xew distributaries, facilities for navigation, works to increase the canal discharge, etc.] ' 

HI.- — When the construction estimate is closed, the local Government 
" will submit to the Government of India a completion report, 

of the project comprising the following documents 

(а) A statement (Schedule A) showing, by main-heads and sub-heads^ 

of the capital account, the actual expenditure on works com- 
pleted up to the date of the closure of the construction, 
estimate. 

(б) A statement (Schedule B) of works which are within the scope of : 

the sanctioned estimate and of which detailed estimates have* 
been prepared and sanctioned by competent authority, buti 
which were incomplete or had not been begun on the date of 
the closure of the construction estimate. 

(c) A statement (Schedule C) of works, whether included in the con- 

struction estimate or not, which have been sanctioned by- 
competent authority under the provisions of rule Y below 7 ,, 
between the date of closing the construction estimate and the* 
date of the submission of the completion report. 

(d) A statement (Schedule D) of works for which no estimates have 

been sanctioned up to the date of the submission of the com- 
pletion report, but the probable expenditure on which can be* 
foreseen and which are necessary to complete the project. 

(e) A statement (Schedule E) compiled as a combination of statements- 

^ A, B, C and D. This statement should also show, for pur- 
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poses of comparison, the sanctioned estimate by main heads 
and sub-heads of the capital account. 

(/) A report on the works executed up to the time of the closure of 
the construction estimate. This report will discuss the finan- 
cial results already attained and expected in the future and 
the general prospects of the project and should be accompanied 
by forecast financial statements I — IV in Public Works Depart- 
ment Form No. 155 based on schedule E above, i.e., on the 
total anticipated ultimate expenditure on the project. 

(g) An index map showing the canals and distributaries as completed. 

These documents should ordinarily be submitted within 6 months of 
the closure of the construction estimate, or 12 months in the 
case of an exceptionally large -work. If this is not found 
possible within the period specified, the local Government 
should report to the Government of India within this period 
the reason for delay and when the documents may be expected. 
When they relate to projects sanctioned by the Secretary 
of State, they will be transmitted to that authority. 

TV. — (a) The schedule E will be treated as a revised forecast of expend- 
iture against the sanctioned project. When the expenditure 
entered in it is within the powers of sanction of the Government 
of India, the completion report will be passed by them. When, 
however, the expenditure is beyond their power of sanction, 

. i.e. : — 

(i) When the expenditure, as entered in schedule E, on a project 

sanctioned by the Government of India, exceeds Rs. 10 lakhs 
for <c Works 55 or Rs. 12 J lakhs inclusive of establishment and 
tools and plant charges ; or 

(ii) When the excess over an original estimate sanctioned by the 

* Secretar}^ of State is more than 10 per cent, of the amount 

sanctioned or is more than 12-J- lakhs including establishment 
and tools and plant charges ; or 

(Hi) When a revised estimate sanctioned by the Secretary of Stale 
has been exceeded ; , 

the completion report will be submitted to the Secretary of Slate 
foT approval. 

Note.— -It is essential that all important uncommenced works which were within the scope 
of the sanctioned estimate should be included in Schedule B, C or D as the case may be, except 
that works included in a substantial section of the project, which may have heen abandoned, 
■even though provisionally, may be omitted, provided that the total amount of the sanctioned 
estimate, as entered in Schedule E, is reduced by the aggregate assumed cost (including con- 
tingencies) of the works included in that section. See paragraph 262. 

(b) The local Government is competent to incur expenditure between 
the date of closing the construction estimate and that of the 
approval of the completion report by competent authority on 
works entered in schedules B and C subject to the restriction 
^ that the total expenditure against the project shall not exceed 
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the amount sanctioned for the project. The approval of the 
Government of India, or of the Secretary of State, if necessary, 
must, however, "be obtained to the schedule of incomplete works, 
as well as to any other works to be executed, before the total? 
expenditure sanctioned for the project is exceeded. 

( c ) The local Government is also competent to incur expenditure- 

between the date of closing the construction estimate and that of 
the approval of the completion report by competent authority 
on works entered in schedule D within the limits and subject to 
the conditions laid down in rule V below, and subject also to 
the restriction that the total of the expenditure against the pro-' 
ject shall not exceed the amount sanctioned for the project. 

(d) On receipt of approval of competent authority to the completion 

report, works included in, schedules B and C can be carried to 
completion without further sanction. The local Government 
may also, on receipt of such approval, sanction further outlay 
on other works against the open capital account of the project, 
within the limits and subject to the conditions laid down in 
rule V below. 

(e) The Audit Officer will be responsible that no expenditure is incurred. 

after the date of the closure of the construction estimate without; 
the approval of competent authority when the amount of the* 
sanctioned project has been exceeded, and that all expenditure 
incurred against the open capital account is covered by proper' 
detailed estimates sanctioned by competent authority. 

Y .-—If, subsequently, it be found necessary to construct other works, 
whether included in the construction estimate or not, but of 
which no detailed estimates had been sanctioned when the- 
construction estimate was closed, the following procedure- 
must be observed : — 

(a) Works of class ( i ') as defined in Rule II which are estimated to- 

cost not more than Rs. 15,000 each for “ Works ” alone, 
may, within Budget provision, be sanctioned by local Gov- 
ernments. But estimates for works of this class, costing: 
more than that sum, must be forwarded to the Government' 
of India with reports justifying the construction of the* 
works from an engineering point of view, and showing, 
that the cost can be justly charged to “ Capital outlay on. 
Productive Irrigation Works. 5 ' 

(b) Works of class (it) may be sanctioned by local Governments- 

up to the limit of Rs. 35,000 for “ Works 55 alone in each, 
case. The sanction of the Government of India is necessary 
to works of this class costing more than Rs. 35,000 each. 

(c) Local Governments may further sanction excesses over esti- 

mates sanctioned by higher authority when the excess 
does not involve an additional charge of more than 10 per' 
cent, on the original estimate, and provided such additional^ 
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charge does not exceed the limit of their powers of sanction | 

i for new work under clauses (a) and (b). 

VI. — In all cases, a date for the completion of the work must be assigned 
before sanction is accorded, and the sanction, unless extended, 

1 will la^e on that date. Extensions of the date of completion 

may be sanctioned by local Governments on full explanation of 

the cause of delay. In the case of works, the estimates of which 

have been, sanctioned by local Governments, those authorities j 

may delegate their powers in respect of extensions to Superin- 
tending Engineers ; a report of each extension sanctioned bj^ a 
i?:. Superintending Engineer should be made to the local Govern- J 

$ ment concerned. 

; VII.— A register (P. W. D. Form No. 154) will be maintained by the 

local Government with reference to each project, showing 
the approval accorded by the Government of India or the j 

\ Secretary of State to the works contained in Schedules B and 

? C referred to in Rule III above, and each subsequent sanc- 

tion against Capital, both of the local Government and of 
higher authority, and the date when each sanction lapses. | 

VIII —The capital expenditure which is incurred on any Irrigation system j 

under Rule V may be charged to “ Capital outlay on irrigation 
works not charged to Revenue,” so long as the system fulii s | 

the conditions stated in paragraph 393 {a) of this chapter ; but 'I 

when it becomes apparent that the system will not fulfil those $ 

conditions, or when, if the system has been completed for more : 

than ten years, it ceases to pay on the average 4 per cent, on j 

the sum-at-charge, further capital expenditure must b e me j 

from ordinary revenues and charged to the head cc Minor Works ^ j 

and Navigation,” except in the case of such extensions as can 
be shown to be remunerative in themselves. j 


VIII. Principles for determining what expenditure is chargeable to Capital. 

402. Where outlay is of a nature which, under the rules in force, does 

* J « ^ A i«hQt£ktror 


VV uuc uuuiaj ao 7T — - 

not appertain to Capital, it is not, under any circumstances and whatever 
its magnitude, to be charged to Capital. The principles to be observed in 
deciding whether an item of expenditure should be charged to Capital or to 
Revenue are as follows : — 


Capital bears all charges for the first construction and equipment of 
a project, as well as charges for maintenance on sections not 
opened for working and charges for such subsequent additions 
and improvements as may be sanctioned under rule by compe- 
tent authority. 

Revenue bears all charges for maintenance and working expenses, 
which embrace all expenditure for the working and upkeep 
of the project, as also for replacements and for minor additions 
or improvements, of the nature referred to in paragraphs 40.) and 
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404, as it may be considered desirable to charge to Revenue 
instead of increasing the capital cost of the under takin g. 

IX. — Extensions and Improvements. 

403. When the construction estinaate of a productive irrigation work 
is closed, the outlay on extensions and improvements will be charged under 
the following rules : — 

(a) Estimates under I. — Works, exceeding Rs. 1,000, for (1) works 

which are in themselves directly remunerative, such as new 
distributaries, mills or works for increasing the canal discharge, 
and (2) works which are necessary for the full development of 
a project, but which are not in themselves directly remunerative, 
shall be charged to the open capital account. 

(b) Estimates for extensions or improvements amounting for “ Works ” 

alone to Rs. 1,000 or under-, as well as for works which are neither 
remunerative in themseives nor considered necessary for the 
development of the project, shall be charged to the revenue 
account. 

X. — Renewals and Replacements. 

404. In the case of renewals and replacements of existing works, if the 
cost really represents an increase in the capital value of the system and ex- 
ceeds the cost of the original work by Rs. 1,000, the cost of the new work 
should be divided between Capital and Revenue, the portion debited to the 
latter account being the cost of the original work, which should be estimated 
if the actual cost is not known, and the balance charged to Capital. In 
other cases, the whole cost of the new work should be charged to Revenue. 
Thus, a renewal which does not represent a substantial improvement of the 
original work, but which is in all material essentials the same as the latter 
although it may exceed the cost of that work by more than Rs. 1,000, should 
not- be charged to Capital but to the Revenue Account. 


B.— PROTECTIVE WORKS AND MINOR WORKS AND NAVIGATION. 

I. — Classification. 

'i (a) Protective Works. 

405. Protective Public Works are those which, although not directly 
remunerative to the extent which would justify their inclusion in the class 
of “ Productive Works,” are calculated to guard against a probable future 
expenditure in relief of the population. 

406. Protective Irrigation works are sub-divided into— 

(1) Works for which Capital and Revenjie accounts are kept. 

(2) Works for which neither Capital por Revenue accounts are kept. 
The works mentioned in paragraphs 408 and 415 are classed as works 

for which neither Capital nor Revenue accounts are kept, Capital and Re- 
venue accounts being maintained for all other Protective Irrigation works. 

- . - - ' - 
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407. The classification of Irrigation Works as Protective rests with 
-the Government of India if the estimated cost of the P ro J ec *^f *a r S m 
sixteen lakhs, exclusive of establishment and tools and pkm - char , 
twenty lakhs including these charges ; the sanction of 

is necessary if the estimated cost exceeds these limits. The sanction accorded 
W SSSnmebt S India to the original construction estimate of each 
project should be reported to the Secretary of State for information. 

408. When a project of a protective, though not necessarily of a revenue- 
produckig character, has been undertaken solely for the employment of famine 
relief 1 labour but has not been completed thereby, the expenditure required 
to complete it by ordinary labour, so as to render it asusefuland F od " c 

as possible, may, with the sanction of the Government of India, be cha 0 
to the head “ 35.— Construction of Protective Irrigation Works. 

(b) Minor Works and Navigation. 

409 Irrigation and Navigation Works (not classed as Productive or 
Protective) and Agricultural Works which are undertaken for the general 
improvement of the country or for general admmistratiw ^ 
are paid for out of ordinary revenues, are classed under the head Minor 

Works and Navigation.” 

410. Minor Works and Navigation are sub-divided into 

(1) Ordinary works of Irrigation and Navigation. 

/' (2) Agricultural works. c 

Bach of these is again sub-divided into three distinct classes, viz. :~ 

(а) Works for which Capital and Revenue Accounts are kept. ^ 

(б) Works for which only Revenue Accounts are kept. 

(c) Works for which neither Capital nor Revenue Accounts are kept. 

411. Surveys should invariably be classified as works for which neither 
Capital nor Revenue Accounts are kept. 

412. Capital and Revenue Accounts should be kept of all other new Minor 
Irrigation works whether entirely constructed or merely remodelled and 
lestored by Government, the estimated capital outlay on which is more than 
Rs 50 000 7 inclusive of establishment and tools and plant charges, provided 
there is good reason to anticipate that the revenue derived therefrom will 
more than cover the working expenses, direct and indirect. 

a-qtk. The above rule will apply only to works undertaken after the 0th November 

413 If for any reason a project of which the estimated capital outlay 
is over Rs. 50,000 is considered to be of insufficient importance to justi y 
the maintenance of a capital account, or if any difficulty be anticipated m 
ascertaining the correct revenue, it may, at the discretion of the local 
Government, be classed as a work for which only Revenue Accounts are kept 
pr Is a work for which neither Capital nor Revenue Accounts are kept as the 

case may be, ■ i 
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414. In the case of works costing less than Rs. 50,000, Capital and Revenue 
Accounts should not ordinarily be kept, but local Governments may authorize- 
the maintenance of such accounts in cases in which, for special reasons, such 
procedure may appear to them to be desirable. 

n.— Surveys for Protective and Famine Relief Works. 

415. The cost of surveys and other preliminary investigations of irrigation, 
or drainage projects of a protective character which are not likely to be directly 
remunerative may be charged against the head “ 35.— Construction of Pro- 
tective Irrigation Works,” whether the projects are eventually sanctioned 
or not, but the previous sanction of the Government of India should be obtained 
both to the classification under this head as well as to the estimate for each 
survey. The cost of special establishments employed in the preparation of 
programmes for famine relief works, irrespective of the nature of the works 
included in the programme, should also be charged against the same head ; 
but the previous sanction of the Government of India to the estimate for 
each such survey must be obtained. 


in. — Detailed working estimates. 

418. The rules in paragraphs 397 and 398 apply to protective works and 
to projects classified under the head “Minor Works and Navigation.” 

IV.— Completion Reports and Open Capital Account Expenditure. 

417. The construction estimate of a Minor Irrigation work for which a. 
separate capital account is kept, or of a Protective Irrigation work, should 
be closed as soon as the project is practically in full operation, although there 
may be works, such as drainage cuts, * protective embankments, distri- 
butaries, etc., provided for in the construction estimate, which it is not desirable 
to construct at once. 

418. After the construction estimate of a Minor Irrigation work or of 
a Protective Irrigation work for which separate capital accounts are kept 
is closed, further capital expenditure on it may be incurred under the follow- 
ing rules : — 

I. — No expenditure may be incurred except under competent authority 
and within the budget provision. 

II. When the construction estimate is closed, the local Government 
will prepare a completion report of the project comprising the 
following documents : — 

(a) A statement (Schedule A) showing, by main-heads and sub-heads 
of the capital account, the actual expenditure on works com- 
pleted up to the date of the closure of the construction esti- 
mate. 

a (&) A statement (Schedule B) of works which are within the scope of . 
the sanctioned estimate and of which detailed estimates have 
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been prepared and sanctioned by competent authority, but- 
which were incomplete or had not been begun on the date 
of the closure of the construction estimate. 

(c) A statement (Schedule C) of works, whether included in the con- 

‘ struction estimate or not, which have been sanctioned by 
competent authority under the provisions of rule IV below, 
between the date of closing the construction estunate and 
the date of the submission of the completion report. 

(d) A statement (Schedule D) of works for which no estimates have- 

been sanctioned up to the date of the submission of the com 
pletion report, but the probable expenditure on which can be 
foreseen and which are necessary to complete the project. 

(e) A statement (Schedule E) compiled as a combination of state- 

ments A, B, C and D. This statement should also show for 
purposes of comparison, the sanctioned estimate b> mam. 
heads and sub-heads of the capital account. 

In cases in which, under rulelll (a) below, the completim report 
must be submitted to the Government of India, the following 
documents must also accompany . 

U) A report on the works executed up to the time of the closure of 
the construction estimate. This report wdl discuss Jflw ^finan- 
cial results already attained and expected m the Mure am* 
the general prospects of the project and should be accom- 
panied by forecast financial statements I— IV -™ b 

Works Department Form No. 155 based on schedule E above,. 
i.e., on the total anticipated ultimate expenditure on the pro- 
ject. 

(g) An index map showing the canals and distributaries as com- 

In cases in which, nude, rule III («) below, the compto ..per 
must be submitted to the Government of India, these 
documents should ordinarily be forwarded within 6 mmiths 
of the closure of the construction estimate or 12 months . m 
the case of an exceptionally large work. If this is not found, 
possible within the period specified, the local Government 
should report to the Government of India within this period, 
-the reason for delay and when the documents may be expecte^ 
and, when they relate to projects sanctioned by the Secietary 
of State, they will be transmitted to that authority. 

TIT —in) The schedule E will be treated as a revised forecast of expend- 
1 1 ’ itu“ agsinst the sanctioned project. The complet.cn report 

will be passed by the local Government when the expenditure 
entered in schedule E is within their powers of sanction, other- 
wise it should be submitted to the Government of India .with 
the documents mentioned in rule II Completion reports of 
works sanctioned by the Government of India will be sub- 
mitted to them for information, even if the expenditure- 
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entered in Schedule E is within the powers of sanction of the 
local Government. 


Note L— The limits of the powers of local Governments to authorize excesses over estimates 
sanctioned by higher authority are detailed in paragraphs 443 and 448, and those of their own 
.powers to sanction Minor Irrigation and Navigation Works are given in paragraph 436 II. 


Note 2. — When the expenditure in schedule E for either a protective, imperial minor or 
provincial minor irrigation work is beyond the powers of the Government of India to sanction 
».e. ; — 


( i ) when it exceeds Rs. 16 lakhs for “ Works” or Rs. 20 lakhs inclusive of establishment 
and tools and plant charges ; or 


(it) when the excess over an original estimate sanctioned by the Secretary of State is 
more than 10 per cent, of the amount sanctioned, or is more than Rs. I2J lakhs 
including establishment and tools and plant charges ; or 


(iii) when a revised estimate sanctioned by the Secretary of State ha 3 been exceeded ; 
the comj lelion report will be submitted to the Secretary of State for approval* 


Note 3. — It is essential that all important works which had not been commenced and 
which were within the scope of the sanctioned estimate should be included in Schedule B, 0 
or X) as the case may be, except that works included in a substantial section of a project, 
which may have been abandoned, even though provisionally, may be omitted, provided 
that the total amount of the sanctioned estimate, as entered in Schedule E, is reduced by 
the aggregate assumed cost (including contingencies) of the works included in that section. 
.See paragraph 262. 


(h) The local Government is, however, competent to incur expendi- 
ture between the date of closing the construction estimate and 
that of the approval of the completion report by competent 
authority, oil works entered iij schedules B and C, subject to the 
restriction that the total expenditure against the project shall 
not exceed the amount sanctioned for the project, or the amount 
which the Local Government has powers to sanction as the ca&e 


may be. Should this total expenditure, however, exceed the 
of the local’ Government then the approval of 


powers of sanction 
the Government of India, or of the Secretary of State if necessary, 
must oe obtained to the schedule of incomplete works as well as 
to any other works to be executed before the total expenditure 
sanctioned for the project is exceeded. 

i(c) The local Government is also competent to incur expenditure 
between the date of closing the construction estimate and that 
of the approval of the completion report by competent authority 
on works entered in schedule D within the limits and subject 
to the conditions laid down in rule IV below and subject also 
to the restriction that the total of the expenditure against the 
project shall not exceed the amount sanctioned for the project. 

id) On receipt of approval of competent authority to the completion 
report, works included in schedules B and 0 can be carried to 
completion without further sanction. The local Government 
may also, on receipt of such approval, sanction further outlay 

/ on other works against the open capital account of the project 
within the limits and subject to the conditions laid down in 
rule I Y below. 


. 107 ~ 



Chap. V.] special pules for irrigation works. [418 


the approval of competent authority when the amount ot the 
sanctioned project has been exceeded, and that all expenditure 
incurred against the open capital account is covered by proper 
detailed estimates sanctioned by competent authority. 

IV. — If, subsequently, it be found necessary to construct other works, 
whether included in the construction estimate or not, of which 
no detailed estimates had been sanctioned when the construc- 
tion estimate was closed, the following procedure must be 
observed : — 

(a) Any work, the estimated aggregate cost of which does not 
exceed the following limits, may be sanctioned by the local 
Government : — 




When the expen- 
diture IS WHOLLY 

IMPERIAL. 

When the expen- 
diture IS WHOLLY 



PROVINCIAL OR 



DIVIDED, 

Item. 

Authority. 

Excluding 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Including 
provision j 
for 

establish- 
ment and 
tools and 
plant. 

Excluding 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Including 

provision 

for 

establish- 
ment and 
tools and 
plant. 



Rs. 

Rs. 

Rs. 

Rs. 

1 

The Governments of Madras, Bombay, 
Bengal, the United Provinces of 
Agra and Oudh, the Punjab, Burma, 
and Bihar and Orissa and the Chief 
Commissioners of the Central Pro- 
vinces and Assam .... 

" ■ ■ ' ! 

'.A- 

2,00,000 

' 

i-\ V?/ 

2,50,000 

16,00,000 

j-'"..-:-- 

20,00,000 

2 

The Chief Commissioners and Agents 
to the Governor General, Baluchis- 
tan and North-West Frontier Pro- 
vince ...... 



4,00,000 

5,00,000 

a 

v-v: 

The Agents to the Governor General, 
Rajputana and Central India, and 
the Chief Commissioner of Coorg 

: ^ 1 

20,000 

| ; v ^ ' ; 

| 25,000 




( b ) When, with the additions sanctioned under rule IV (a), the total 

direct capital outlay on a project, the construction estimate of 
which was sanctioned by a local Government, exceeds the 
powers of sanction of that local Government, a revised esti- 
mate of the project should be prepared for the sanction of. 
the Government of India or ,of the Secretary of State as the - 
case may be. 

(c) Revised and supplementary estimates for works, the original . 

estimates of which were saqptioned by higher authority, , 
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may be dealt with by the local Government within the limit s 
specified in paragraph 448. 

V.—In all cases, a date for the completion of such additional works 
must be assigned, before sanction is accorded, and the sanction 
unless extended will lapse on that date. Extensions of the 
date of completion may be sanctioned by local Governments 
on full explanation of the cause of delay. In the case of 
works, the estimates of which have been sanctioned by local 
Governments, those authorities may delegate their powers in 
respect of extensions to Superintending Engineers ; a report of 
each extension sanctioned by a Superintending Engineer should 
be made ,to the local Government concerned. 

VI.— A register (P. W. D. Form No. 154) should be maintained by the 
local Government for each project, showing the approval accord- 
ed, to the works contained in Schedules B and C referred to in 
rule II above, and each subsequent sanction against Capital, 
both of the local Government and of higher authority, and the 
date when each sanction lapses. 

VII —When it becomes apparent that a system, classified either as a 
protective, or as a minor irrigation work, is so remunerative 
as to satisfy the conditions mentioned in paragraph 393, applica- 
tion may be made to the Government of India for its transfer 
to the class of Productive Irrigation Works. 

V. — Extensions and Improvements. 

419 . When the construction estimate of a Protective Irrigation work - 
or of a work, classed under “ Minor Works and Navigation, for which Capital 
and Revenue Accounts are kept,” is closed, the outlay on extensions and 
improvements should be adjusted in the manner indicated in paragraph 403 
(a) and { b ). 

VI. — Renewals and Replacements. 

, 420. The rule in paragraph 404 applies also to Protective .Works' and 
works classified under the head “ Minor Works and Navigation,” for which 
■separate, capital accounts are kept. 
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Chapter VI.— Powers of sanction oS local Governments and of 
officers of the Public Works Department. 


A.— GENERAL. 

I.— Fundamental conditions. I 

421. The powers of local Governments, and of authorities subordinate 

thereto, in respect of public works expenditure other than on establishment, : 

are detailed in this chapter. The Book of Financial Powers is the final. 

■authority in respect of all questions relating to the exercise of these powers, | 

■as also to the powers of local Governments to sanction, or to delegate ;; 

authority to sanction, public works establishment other than establishment j 

, charged directly to works. 

[ Orders of local Governments delegating to subordinate officers authority 

to sanction public works establishments will be found in the local manuals 
I -of the local Governments concerned. 

422. The essential conditions which must be fulfilled before the com- J 

mencement of the execution of any Public "Work are stated in paragraph 258. 

423. In all cases in which there is reason to doubt whether any expenditure ‘ 

is within its competence to sanction, a local Government should, before sane- I 

tioning the expenditure, invariably obtain a report from its Audit Officer 

•showing whether the expenditure is within its powers of sanction. Any 
objection raised by the Audit Officer in this respect to any order issued by a j 

local Government should be submitted for the orders of the Government of j 

j . India, together with a copy of the Audit Officer’s statement of objection : 

with the exception that a local Government can, in. certain circumstances, 

remit disallowances by Audit Officers under the rules in Article 279- A. of the 

■Civil Account Code. In submitting to the Government of India any proposal j 

which involves expenditure beyond the powers of sanction of a local. Govern- 1 

ment, the latter should obtain and forward with it a report from the Audit j 

■Officer indicating whether the expenditure is within the powers of sanction 1 

of the Government of India, or requires a reference to the Secretary of State.. 

\ See paragraph 31 of the Annexure to Audit Resolution II in the Book of I 

Financial Powers. 


II Commencement of work in anticipation of detailed estimates of the 

complete project. 



424. In exceptional cases where it is desirable to commence work on a 
•project which has been administratively approved, before the detailed esti- 
mate for the whole project has been prepared, it is permissible for the authority 
competent to sanction the final technical estimate as a whole to accord sanction 
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to detailed estimates for component parts of the project, subject to the follow- 
ing conditions : — 

(1) For each such work or component part there must be a fully pre- 

pared detailed estimate and, in the administrative approval as 
“a whole, there must be a clear and specific amount corresponding 
to the work or component part in question. 

(2) The amount of the detailed estimate must not exceed the amount 

included in the administrative approval by more than 10 
per cent. 

(3) The sanctioning authority must be satisfied, before according sanc- 

tion, that the amount of the technical sanction for the whole 
project is not likely to exceed the amount of the administrative' 
approval and "that the work or component part in question can 
be appropriately commenced without affecting, or being affected, 
by, any other part of the project, financially or otherwise. 

ft, This rule does not apply to estimates for parts of individual buildings unless the 

preliminary estimates for administrative approval have been similarly prepared. 

425. To obviate delay in commencing work on a detailed estimate for a 
complete project which has been prepared and submitted for technical sanc- 
tion, but which requires minor amendments in the design or estimate, the 
sanctioning authority should adopt one or other of the following courses : — 

(1) Amend the design or estimate in his own office and sanction it 

or 

(2) Sanction the parts of the estimate which are approved, subject to 

conditions (2) and (3) specified in paragraph 421, and call for 
amended detailed estimates for the other portions of the project. . 

426. In communicating the sanctions to parts of projects accorded under 
the provisions of paragraphs 424 and 425 the sanctioning authority should 1 , 
also intimate to the Audit Officer the amount administratively approved 
for the whole project. 


Ill,— Commencement of work in anticipation of the orders of the 

Government of India on the Public Works Budget. 

427. In the event of the orders of the Government of India on the Imperial 
Public Works budget estimate of any province not being received before the 
commencement of the official year, the local Government is vested with the 
following powers for undertaking work and incurring expenditure before the 
receipt of those orders : — 

I, — All original works in progress at the end of the previous financial 

year may be continued. 

II. — All original works for which an appropriation was made under 

proper authority in the budget estimate of the past year, but: 
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which, may not have been begun in that year, may be commenced 
in the new year ; the expenditure on account of any such work, 
in anticipation of orders on the budget estimate, not being allow- 
ed to exceed the amount* of the previous year’s appropriation. 

III. — Expenditure may be incurred on repairs to the extent of the 

previous year’s allotment, under each of the budget sub-heads, 
provided that it does not exceed that entered in the budget 
estimate of the current year. 

IV. — Expenditure may be incurred on establishment at the average 

monthly rate of the previous year. 

V. — Expenditure on tools and plant may, likewise, |be . incurred 
to the extent of the previous allotment (under a similar limitation 
with respect to the entries in the budget estimates for the 
year). 

428. The monthly expenditure to be incurred in any province, pending 
the issue of orders on the budget estimate, is to be limited to one-twelfth of 
the total allotment of the previous year. 


IV.- — Projects to which the sanction of the Government of India is required. 

429. Any project the estimate for which exceeds the limits prescribed in 
-paragraphs 435 et seq. requires the sanction of the Government of India, or 
of the Secretary of State, as also do the estimates for all projects, large or 
•small, which affect the interests of more than one local Government, and 
xhose for projects which are attended with more than ordinary engineering 
-difficulties, e.g docks and harbour improvements. 


V. — Reports of probable excesses. 

430. Whenever it is foreseen that an estimate sanctioned by the Govern- 
ment of India or by the Secretary of State is likely to be exceeded, and that 
-such excess will in all probability not be within the powers of sanction of 
the local Government under paragraphs 443 to 449, the anticipated excess 
should be at once advised to the Government of India who will, if the excess 
requires the sanction of the Secretary of State, immediately make a report 
thereof to him, without waiting for a revised estimate, which should be sub- 
mitted in due course by the local authority concerned to . the Government 
of India. An immediate report to the Government of India is also required 
in those cases in which the total expenditure, including the actual or pro- 
bable excess, on an estimate sanctioned by the local Government within 
its powers, is likely to amount to a sum in excess of that which the local 
Government is empowered to sanction. See also paragraph 262. 


1, l.U. .. ■- , 
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B.— POWERS OF LOCAL G 0 VERNMEN TS. 

I. — Administrative Approval. 

(a) Residential Buildings (other than ecclesiastical). 

431. (1) Construction or purchase of residences for Government officers.. 

A. — General. 


In respect of departments other than those specified in sub-clauses B and! 
C below, the powers of administrative approval of local Governments are* 
subject to the following limits : — 


Authority. ■ 1 

Average salary and 

1 allowances (other ■ 
than presidency 
house rent) re- 
ferred to in para- 
graph 325 I (b) of 
the class of official 
who will usually 
i occupy the building, j 

When the ex- 
penditure is 
chargeable 
wholly or 
partly to 
provincial 
revenues. 

0 

When the expenditure is chargeable 
wholly to imperial revenues. 

The Governments of Madras, 
Bombay, Bengal, the United 
Provinces, the Punjab, 
Burma and Bihar and Orissa, 
and the Chief Commissioners 
of the Central Provinces 
■ and Assam. 

v * 

Up to Rs. 500. 

■■ ■ '' ' . ' \ i 

■ : . j 

■■■. 1 

No limit . 

r 

I-". 

i , 

I . 

Full powers when the average salary and: 
allowances (other than presidency house- 
rent) referred to in paragraph 325 I (6) 
of the class of official who will usually 
occupy the building or unit do not 
exceed Rs, 100 a month ; otherwise up 
to an amount the rent on which calcu- 
lated under paragraph 325 will not ex- 
ceed 121 per cent, of average salary and 
allowances (other than presidency house' 

■ rent) ' referred ■ to : in ■ • paragraph ■. .325" 
1 (b). 

From Rs. 501 to 
RS. 1,000. 

, Up to an ai 
paragraph 
average as 
house reni 
subject t< 
on a sail 
basis. 

nount the rent on which calculated under ' 
i 325 will not ■ exceed 121 per cent, of 
dary and allowances (other than presidency' 
:) referred to in paragraph 325 1 (6), but 

3 the maximum expenditure permissible' 
ary Of Rs. 1,000 on the 10 per cent.. 

; Over Es.' ; 1,000; ,: , 

Up to an amount the rent on which calculated under 
paragraph 325 will not exceed 10 per ce?it. of average- 
salary and allowances {other than presidency house 
rent) referred to in paragraph 325 I (b). 

The Resident, Mysore, Chief Commissioner, Coorg, the 
Resident at Hyderabad, the Governor-General’s 
. Agents in Central India, Rajputana, "Baluchistan' 
aiul the North-West Frontier Province and the, 

; ' Superintendent, Port Blair. 

The Chief Commissioner, Delhi, in respect of resi- 
dences in the Delhi Province other than those in 
the new capital or for the temporary accommoda- 
tion of officials of the Government of India. 


The same powers as those of major local 
Governments, subject to a maximum 
expenditure of Rs, 5,000 in the case of 
the Superintendent, Fort Blair, and of 
Rs. 10,000 in other cases. The limit of 
Rs. 10,000 refers only to the Imperial, 
share of the estimate in the case of 
those major heads in Baluchistan and 
the North-West Frontier Province 
which are chargeable partly to Imperial 
and partly to Special Revenues. 

The same powers as those of major local 
: Governments, subject to a maximum, 
expenditure of Rs. 20,000. 


Note 1. — These rules do not apply to quarters for employes in inferior service, constables and jail ward- 
ers, nor do they apply to quarters for head constables and head warders; which are constructed in accordance 
with approved standard designs. Such quarters will be dealt with under paragraph 432. 

Note 2.— -Calculations of the limits of cost permissible under this rule arc given in Appendix 6. 


'f : 
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B . — Opium, Customs and Salt Departments . 

I. The powers of the local Governments named below in respect of each 
residential building are governed by the limits prescribed in the last column 
of the table under sub-clause A above, and are further limited to the extent 
specified below 


Opium Department. 


Government of the United Provinces, 


Customs and Salt Departments. 

Governments of Madras, Bombay, Bengal, Bihar and Orissa and 
Burma . . . . ... . . 


II. The authorities named below are empowered to accord administrative 
approval up to the limits noted against each : — 


Opium Department. 


Board of Revenue, United Provinces 
Opium Agent .... 


Customs and Salt Departments. 

Boards of Revenue, Madras, Bengal and Bihar and Orissa . 

Commissioner of Customs, Salt, and Excise, Bombay, Commis- 
sioner in Sind and Financial Commissioner, Burma . 

* Commissioner, Northern India Salt Revenue . . . 

® Collector of Salt Revenue, Bombay . . ♦ 

* Excise Commissioner, Burma . . * . 

f Collectors of Customs, Calcutta, Bombay, Karachi, Madras and 
Rangoon . . : '■ V- ' 


C. — Certain other departments. 

Up to the limits specified against their names, the authorities detailed in 
the following list are empowered to accord administrative approval, but in 
cases in- which the estimated cost exceeds these limits the administrative 
approval of the Government of India in the department concerned should be 
obtained through the local Government. ' 


Posts and Telegraphs. 

Director General of Posts and Telegraphs . 
Postmasters-General * . • • • 


Mint. 


Mint Masters 


* For Salt Buildings only, 
f For Customs Buildings only, 
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Paper Currency Department . 


Controller of Currency 


Survey Department » 


Surveyor General 


Forest Department . 


Inspector General of Forests 


Agricultural and Civil Veterinary Departments, 
Agricultural Adviser to the Government of India . 


Meteorological Department. 


Director General of Observatories 


Stationery, Printing and Stamps. 

Controller of Stationery, Printing and Stamps .... 2,500 

Note. The powers of the authorities specified in this list can be exercised irrespective of 
tne salary and allowances of the official who will usually occupy the building. 

D— Any local Government proposing to build or purchase a house 
in regard to which the conditions of the foregoing rules cannot 
be fulfilled ' must, irrespective of the fund from which the 
cost of the building is to be met, obtain the administrative 
approval of the Government of India before construction is 
commenced or the purchase concluded. 

E An administrative approval accorded by the Supreme Government, 
or by the local Government as the case may be, for the con- 
struction or purchase of a house as a residence for a Government 
official not entitled to be provided with rent-free quarters, is 
in every case subj ect to the condition that the present and 
future incumbents of the appointment shall pay such rent as 
may be prescribed under the rules in paragraph 325 . 

F The powers specified in this paragraph do not extend to portions of 
any large house-building scheme, such for instance as would 
involve the provision by a local Government of houses for all 
its officers resident in a particular locality. Nor do they 
authorise the authorities specified to accord administrative 
approval to estimates for the construction or purchase of two 
or more houses for the same officer, even though the average 

a month 


■ 
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2.— Expenditure on existing Government buildings. 

Estimates of capital expenditure on existing residential buildings may be 
approved administratively by the authorities specified in the following table : — 


If tile total capital cost 
does not exceed the per- 
missible limits based on 
the salary percentages 
referred to in clause (1) A. 


If the total capital cost 
is already or will be raised 
above the permissible 
limits based on the salary 
percentages referred to in 
clause (1) A. 


(a) When the outlay involved is not 
more than Rs. 200. 


Local Governments. 


(b) When the outlay involved is more 
than Rs. 200. 


(i) In the case of buildings falling Local Governments 
under sub -clauses A and B of 
clause ( 1 ) above. 1 I 


Government of India in 
the administrative 
department concerned, j 


(ii) In the case of buildings falling Government of India in the administrative depart - 
under sub-clause 0 of clause ment concerned. f 

(I) above. 


Note. — In case (a), the]Pubiio Works Department of the local Government may deal with 
the estimate without reference to the administrative department concerned. 


3. Local Governments are authorised to delegate to Heads of Depart- 
ments and Superintending Engineers power to accord administrative approval 
to estimates of capital expenditure from provincial funds under clause (1) on 
the construction or purchase of residential buildings and under clause 2 on 
original work in connection with existing residential buildings, to meet the 
requirements of their respective departments, subject to a limit of Rs. 2,000 
for the total cost of the building and to the proviso that the rental value of 
the building calculated according to the Public Works Department Code 
rules shall not exceed 10 yer cent . of the average salary of the class of tenant 
for whom it is intended. 

4. Expenditure on a residential building should by strict economy of 
design be as far as possible confined to such a figure that the rent shall fall 
within 10 /per cent of the occupant’s salary, since any outlay in excess of that 
limit involves loss to Government. 

5. In cases where the detailed estimate for a residential building, the 
cost of which is chargeable to a provincial or divided head and to which the 
administrative approval of the Government of India was necessary under 
rule, exceeds the amount administratively approved by more than 10 per 
cent., or where, owing to modifications in the original proposals or to excesses 
occurring during the execution of the work, a greater excess than 10 per cent, 
appears probable, the revised administrative approval of the Government of 
India must be applied for. 


Note 1— No revised administrative approval of the Government of India is necessary, 
whether the permissible cost of the residence is exceeded or not, unless an excess of more than 
10 per cent, over the amount originally approved is anticipated. 




' " p j 
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Note 2. — An excess of more than 10 per cent, over the amount allowed for a residential 
building forming a part of a project estimate which has been administratively approved by 
higher authority may not be sanctioned by a local Government, even though there may be no 
excess over the project estimate as a whole or though the excess over the project estimate may 
be within the powers of sanction of the local Government. 

Note 3. — These rules do not, however, interfere with the powers of local Governments 
and other authorities to pass excesses incurred during construction up to 5 per cent, over the 
amount technically sanctioned, under paragraphs 445, 459(6) and 464 (6). 

6. In the case of an official residence, whether newly constructed, pur- 
chased or hired, punkahs with their fittings on the scale approved by the local 
Government may be supplied and maintained by Government. All other 
punkahs and fittings should be provided and maintained by the tenant. 

7. The State does not undertake to maintain gardens attached to Govern- 
ment residential buildings (including leased buildings) other than those occu- 
pied by His Excellency the Viceroy and Heads of local Governments. 
In the event, however, of no one being either in occupation of a residence or 
responsible for the rent, or if the officer responsible for the rent has received 
permission to reside elsewhere and the residence is unoccupied, the pay of 
a suitable establishment, not exceeding one mali and one coolie, may with 
the special sanction of the local Government be charged to the annual repair 
estimate of the building. The cost of planting shade trees in the compounds of 
residential buildings and of transplanting soil in a portion of the compound 
meant for a garden, if the nature of the existing surface soil renders such 
transplantation necessary in order to form a garden, may be debited to the 
public funds as capital expenditure on the property. 

8. These rules are subject to the special rules relating to expenditure 
on the residences of His Excellency the Viceroy and staff and Heads of local 
Governments and any other residences for which special rules exist. 

9. (1) The powers of the Governments of Madras, Bombay and Bengal to 
accord administrative approval to the construction of a new residence for the 
Head of the local Government are limited to Rs. 15,000. In the case of other 
local Governments, the previous approval of the Government of India must 
be obtained irrespective of the cost. 

(2) Except with the approval^of the Government of India the total outlay 
which may be incurred during any one year (excluding ordinary but including 
special repairs) upon the residences of the Head of a local Government and their 
connected buildings, such as body guard quarters, band barracks, etc., etc., 
should not exceed Rs. 15,000 for each residence, exclusive of charges for 
establishment and tools and plant ; and except with the same approval no 
work in connection with such residences should be put in hand, if the estimated 
cost is in excess of that limit, even if the expenditure is to be divided over two 
or more years. The limit of Rs. 15,000 referred to above is exclusive of expen- 
diture ^ incurred on any estimate separately approved by the Government 
of India. 

• , , Note V' B n< ^ er kkis local Governments are at liberty to amalgamate, within each province, 
the annual allowances for new works and special repairs on the several residences into a lump 
d^m^des a ^ wanoe an< ^ ^ to the various buildings in such proportions as they may 

(3) A local Government is not authorised to sanction an estimate, supple- 
mentary to an estimate administratively approved by the Government of India, 
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for the residence of the Head of the local Government and connected build- 
ings, if the supplementary estimate includes work for which no specific 
provision was made in the original estimate. 

"a 10. (1) In the case of a proposed new Circuit house the previous approval 
•of the Government of India is necessary if the total estimated cost exceeds 
•Rs. 30,000 or, in the case of the local Government named in the margin, the 
_ amounts specified in columns 3 and 4 of the table in 

CelSaUndia paragraph 435. These limits are to cover the cost of 

Hyderabad. ‘ site, laying out of grounds, provision of a cook house, 

Coorg. _ stables, and a sufficient number of servants’ houses, 

Port Blair. not inc p dc j e t ^ e cost 0 f f urn iture or table 

•equipment. - 

(2) In the case of a proposed addition or alteration to an existing Circuit 
house at a cost exceeding Rs. 1,000, the previous approval of the Government 
of India is necessary if the efiect of the expenditure is to raise the capital 
cost of the building above Rs. 30,000, or the amount specified in paragraph 
435, as the case may be. 

11. The provision and maintenance, at the cost of the State, of tennis 
courts as adjuncts to the official residence of His Excellency the Viceroy or 
the Head of a local Government for the general use of the tenant of 
the residence, his household and guests, are permissible. Courts which 
are reserved for the special use of any particular member or members 
of the stall or subordinate or office establishment attached to the household 
are not covered by this general rule, and should not be provided or main- 
tained at Government expense without the special orders of the Government 
of India. Local Governments may, at their discretion, sanction the provision 
and maintenance of tennis courts at the official residences of Commissioners and 
-other high officials who have heavy obligations in the way of entertainment, 
as also for any other official residences for which tennis courts are considered 
necessary, provided that the authorised limit of the capital cost of the resi- 
dence admits of the further expenditure involved, and that the rent is increased- 
so as to cover both interest at 3-| per cent, on the outlay incurred and actual 
maintenance charges. 

The charges which may be admitted in connection with the provision 
and maintenance of tennis courts are 

(1) Construction of the court and of retaining walls where necessary. 

(2) Surfacing of the court with bajri, grass, cement, etc. 

(3) Provision and erection of posts and wire netting for the purpose of 

enclosing the court and of permanently fixed posts for suspend- 

ing lawn tennis nets. 

(4) Provision and erection of fixtures and appurtenances for hanging 

screens. 

{5} Maintenance of the foregoing items. 

The cost of providing and renewing tennis nets,, the marking of courts, 
and the provision of screens should on no account be admitted as a charge, 
against the State. 
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(b) Other public works (other than ecclesiastical). 

483. I. In respect of departments other than those specified in sub-para- 
graphs II and III> the powers of local Governments and the authorities 
detailed below to accord administrative approval to public works other than 
residential buildings and ecclesiastical works are as indicated against their 
names : — 

(1) Works the cost of which is wholly provincial or is char gel to a* divided head . . 

The Governments of Madras, Bombay, Bengal, As for technical sanction, 
the United Provinces of Agra and Oudh, the 
Punjab, Burma and Bihar and Orissa, the 
Chief Commissioners of the Central Provinces 
and Assam, and the Chief Commissioners and 
Agents to the Governor- General, Baluchistan, 
and North-West Frontier Province. 

Note.— L oOal Governments may delegate to authorities subordinate to them such powers- 
of administrative approval as they may consider desirable. 

( 2 ) Works the cost of which is ivholly imperial . 

All Departments under them . 

Chief Coihmissioners and Agents to the Governor- 1 As for technical sanction. 

General, Baluchistan and North-West Frontier 
Province, Agents to the Governor-General, j 
Rajputana and Central India, Resident at 
Hyderabad, Chief Commissioner, Coorg, and 
Superintendent, Port Blair. 

Resident in Mysore . . . . . Rs. 20,000. 

Chief Commissioner, Delhi (in respect of the ordi- j 
nary public works expenditure of the Delhi 
Province, unconnected with the project for the ! 
new city). J Rs. 20,000. 

Note. — E stimates for original works and special repairs amounting to more than^Rs, 10,000 
each, excluding establishment and tools and plant, relating to public buildings appertaining 
to the. Government of India should be submitted by local Governments to the Government 
of India for administrative approval. 

II. The authoiites named below are empowered to accord administrative- 
approval up to the limits noted against each : — * 

Opium Department, Rs, 

Government of the United Provinces . . • . . . . 5O 5 QO0 

Board of Revenue United Provinces . . ... . 2,500 

Opium Agent .......... 500 

Customs and Salt Departments . 

Governments of Madras, Bombay, Bengal, Bihar and Orissa and 
Burma 20,000 

Boards of Revenue, Madras, Bengal and Bihar and Orissa , . 2,500 

Commissioner of Customs, Salt, and Excise, Bombay, Com- 
missioner in Sind, and Financial Commissioner, Burma . . 2,500 

* Commissioner, Northern India Salt Revenue , . . • 10,000 

* Collector of Salt Revenue, Bombay . . , . , .. 1,500 

* Excise Commissioner, Burma , 1,500 

f Collectors of Customs, Calcutta, Bombay, Karachi, Madras and 
Rangoon . . : . . . , . . 1,500 

* For Salt Buildings only. 

t Bor Customs Buildings only. 
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Settlement Department, 

Governments of Bengal and Bihar and Orissa (in respect of buildings 

required for survey and settlement operations) . . . 50,000 

III. Up to the limits specified against theix names, the authorities detailed 
in the following list are empowered to accord administrative approval, but in 
cases in which the estimated cost exceeds these limits the administrative- 
approval of the Government of India in the department concerned should be 
obtained through the local Government. ■ 

Posts and Telegraphs. 


Director General of Posts and Telegraphs 
Postmasters General ... 


Finance Department (Accounts), 


* Comptroller and Auditor General 


Mint Masters 


Paper Currency Department, 


Controller of Currency 


Survey Department . 


Surveyor General 


Forest Department . 

Inspector General of Forests . . 

President, Research Institute, and Principal, Imperial Forest 
College, Dehra Dun . . • • • 


Agricultural and Civil Veterinary Departments. 
Agricultural Advised to the Government of India , • 

^ Meteorological Department. 

Director General of Observatories " . * 


Stationery , Printing and Stamps . 

Controller of Stationery, Printing and Stamps . • • 2 > 500 

Miscellaneous. 

Residents and Chief Political Officers where not specifically invested _ 

with larger powers * OU 

. Local Head of any imperial department not specifically men- 

tinned . . . w 

(c) Ecclesiastical Works. 

433. The rules regarding administrative approval to ecclesiastical works- 
are laid down in the Ecclesiastical Rules, published by the Educatio n Depart - 

* In respect of proposals for original works connected with buildings in which civil account 
offices are located 
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ment of the Government of India, Estimates for residential buildings are 
further subject to the rules in paragraph 431. 

II.— Technical Sanction. 

(a) General. 

434. (a) In the case of works financed partly by Government and partly 
by contributions, the application of the limits given in paragraphs 435 to 449 
has to be determined by the following considerations 

I.— If the work is undertaken by and on the responsibility of Govern- 
ment, i.e., if Government is to be the eventual owner of the 
work: — 

(i) Wien the share paid by Government is found from general revenues 
the limits apply only to that share of the cost which is met 
from that source. 

(ii) When the share paid by Government is found from loan funds, 
the limits apply to the total cost of the work. 

II.— If the work is undertaken on' the responsibility of a local body, 
i.e., if the local body is to be the eventual owner of the work, 
the financial assistance given by Government is treated as a 
subsidy, and is governed by tite rules contained in the Book of 
Financial Powers. If the local body entrusts the execution 
of the work to the Public Works Department in accordance 
,, ^ ^ r ^ es f or contribution works, the local Government will 

be responsible for the technical sanction to the estimate and the 
provisions of paragraphs 281 and 283 I will apply. 

(b) Special limits for estimates for expenditure , in connection with the 
residences of His Excellency the Viceroy and his staff are laid down in the 
Kuies for the management of Viceregal estates.” 

(e) A group of works which forms one project shall be considered as one 
work, and the necessity for obtaining the sanction of higher authority to a 
project which consists of such a group of works is not avoided by the fact 
that the cost of each particular work in the project is within the powers of 
sanction of the local Government. But this restriction does not apply to the 
case of irrigation projects, the construction estimates of which have been 
closed and further capital outlay on which is being incurred under the rules 
lor open capital expenditure. 

(b) Original works. 

(i) Civil works. 

435. Provided previous administrative approval has, where required by 
rule, been accorded by competent authority, the powers of local Governments* 

* Note.— T he term “ local Government” as used in paragraphs 435 to 445 include 
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to sanction technically estimates for projects for Civil Works are as specified 
below:— ■ V- 1 




Where the expen- 
diture IS WHOLLY 
IMPERIAL. 

Where the expen- . 

DITURE IS WHOLLY 
PROVINCIAL, OR 

IS CHARGED TO A 
DIVIDED 

HEAD. 

Item. 

• 

: 

Authority. 

Excluding 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Including 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Excluding Including 
provision provision 
for for 

establish- establish- 
ment and ment and 
tools and tools and 
plant. plant. 



Rs ... 

Rs. 

Rs. 

Rs. 

I 

■ h\V 

’ | 

The Governments of Madras, 
Bombay, Bengal, the United 
Provinces of Agra and Oudh, the 
Punjab, Burma and Bihar and 
Orissa and the Chief Commis- 
sioners of the Central Provinces 
and Assam. 

16,00,000 

20,00,000 

16,00,000 

20,00,000 

2 

The Chief Commissioners and Agents 
to the Governor-General, Balu- 
; chistan and North-West Frontier 
0 Province. 

25,000 

31,250 

4,00,000 

5,00,000 

3 

! The Agents to the Governor-General, 
Rajputana and Central India, the 
| Resident at Hyderabad, the Chief 
Commissioner of Coorg and the 
Chief Commissioner of Delhi.* 

20,000 

25,000 



4 ; 

The Director General, Military Works 
Services. 

50,000 

62,500 

* 

Vv 

5 ' 

1 

^ The Superintendent, Port Blair 

5,000 

6,250 

... 

... 


* Note. For ordinary public works projects of the Delhi Province only. 

(ii) Irrigation and Navigation Works. 

436. I. No authority lower than the Government of India can sanction 
an original project estimate for a productive or protective irrigation or navi- 
gation work. As regards estimates chargeable against open capital accounts 
see clause III below. In respect of detailed working estimates see paragraphs 
397, 398 and 416. 




: ... . : d ^ 
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n. The powers of local Governments to sanction estimates for 
projects chargeable to the head “ Minor Works and Navigation” 
specified below ; — 


original 
are as 


Excluding Including 
provision provision 
for for 

establish- establish- 
ment and ment and 
tools an tools and 
plant. plant. 


Class of 
Expenditure. 


Authority. 


The Governments of Madras, Bombay, 16,00,000 I 20,00,000 Wholly 
Bengal, the United Provinces of Agra and c j a j 0 f ; 

Oudh, Burma and Bihar and Orissa, and 
the Chief Commissioners of the Central 
Provinces and Assam. 

The Government of the Punjab . 

The Chief Commissioners and Agents to the 
Governor-General, Baluchistan and North- 
West Frontier Province. 

The Agents to the Governor- General, Raj- 20,000 25,000 Imperial 

putana and Central India, and the Chief 1 

Commissioner of Coorg. 


2.00. 000 2,50,000 Imperial 

4.00. 000 5,00,000 Divided. 


III. The powers of local Governments to sanotion estimates chargeable 
to the open capital accounts of irrigation and navigation Projects are given 
m paragraphs 401 V and 418 IY. " 8 

(in) Military Works. 

437. The powers of the local Governments enumerated in item 1 of 

the table in paragraph 435 to sanction technically estimates for Military 
Works, to the construction of which administrative approval has been accorded 
by competent authority, are restricted to Rs. 50,000 exclusive of charges for 
establishment and tools and plant and to Rs. 62,500 inclusive of 3 those 
charges. The local Governments mentioned in items 2, 3 and 5 of the table 
in paragraph 435 possess, in respect of Military Works, the same powers as 
they are, under that paragraph, authorised to exercise in the case of Imperial 
Civil Works. L „ 

( iv ) Famine Relief Works. 

438. The powers of local Governments as regards control of and sanction 
to Famine Relief Works are the same as they are authorised to exercise in 
respect of provincial Civil Works, but in provinces where expenditure on 






"IlliiS 




If iw. 

ililiil llll'fl 11 
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123 



POWERS OF SANCTION OF OFFICERS OF THE P. W. D. 


in question under paragraphs 401 Y and 418 IY. In the case of extensions 
and improvements which are chargeable to revenue under paragraph 403 (b) 
and 419, their powers are limited to the amounts -given in the following 
table : — 


440 . In the case of renewals and replacements of Civil or Military Works, 
the powers of local Governments are the same as they are empowered to exer- 
cise in the case of original works under paragraphs 435 and 437. 

(ii) Irrigation and Navigation Works. 

441 . The powers of local Governments to sanction estimates for renewals 
or replacements of irrigation and navigation works are, in respect of such portion 
of the cost as may be chargeable to capital, the same as they are empowered 
to exercise in the case of works chargeable to the open capital account of the 
project in question. , In respect of such portion of the cost as may be chargeable 
to revenue, their powers are limited to the amounts given in the table in para- 
graph 439.' Should either of these limits be exceeded, or should the aggre- 
gate estimated cost of the work exceed the limits given in the table in paragraph 
439, the sanction of higher authority will be necessary. 



» 

When the expen- 
diture IS WHOLLY 
IMPERIAL. , 

When the expen- 
diture IS WHOLLY 
PROVINCIAL 

OR DIVIDED. 

Item. 

Authority. 

Excluding 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Including 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Excluding 

provision 

for 

establish- 
ment and 
tools and 
plant. 

Including 

provision 

for 

establish- 
ment and 
tools and 
plant. 



Rs. 

Rs. 

Rs. 

Rs. 

1 

The Governments of Madras, 
Bombay, Bengal, the "United Pro- 
vinces of Agra and Oudh, the 
Punjab, Burma, and Bihar and 
Orissa and the Chief Commissioners 
of the Central Provinces and 
Assam. 

2,00,000 

2,50,000 

16,00,000 

20,00,000 

2 

The Chief Commissioners and Agents 
to the Governor-General, Balu- 
chistan and North-West Frontier 
Province. 

25,000 

31,250 

4,00,000 

5,00,000 

3 

The Agents to the Governor- General, 
Rajputana and Central India, and 
the Chief Commissioner of Coorg. 

20,000 

25,000 

... 
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(e) Maintenance and Bepairs. 

442. Local Governments are empowered to deal finally with all estimates 
for bond fide maintenance and repairs. 


(/) Supplementary and Bevtsed Estimates. 

(i) General. 

443. No excess over a revised estimate sanctioned by the Secretary of 

State or the Government of India can be sanctioned ‘bv any authoritv 
lower than the Government of India. ’ y 

444. In cases where a substantial section of a project originally sanctioned 
by an authority not lower than the local Government has been abandoned 
the aggregate assumed cost of the works included in that section should be 
excluded from the total sanctioned estimate before determining for the pur- 
pose of paragraphs, 445-449, the amount of the additional charge or the excess- 
over the estimate. See paragraph 262. 

445. Except in the case of productive public works', to which the provi- 
sions of paragraph 399 apply, local Governments are empowered to pass 
without the formality of the preparation of a revised estimate, an excess over 
an original estimate sanctioned by higher authority, provided that the original 
sanction is not exceeded by more than 5 per cent, and also that the excess is 
not more than the amounts specified in paragraphs 446 to 449 See also- 
paragraph 288. 

m («) Civil Works and Famine Relief Works. 

448. Provided previous administrative approval has, where required by 
rule, been accorded by competent authority to the increased expenditure 
local Governments are authorised to accord technical sanction to a supple- 
mentary or revised estimate for a work, the original estimate for which was 
beyond their powers of sanction, when the supplementary or revised estimate 
does not involve an additional charge of more than 10 per cent, of the amount 
oi the original estimate, and provided that, in the case of the local 
Governments enumerated in item 1 of the table in paragraph 435, the share 
of such additional charge, debitablq. to general revenues, does not exceed 
Bs. 12J lakhs, including provision for establishment and tools and plant 
and that m the case of those mentioned in items 2 to 5 of that table, it does 
not exceed the amount up to which they are empowered to sanction estimates 
for original Civil Works. 

Note. In the case of expenditure connected with the residences of Heads of local Govern . 
ments, the estimates for which have been administrativelv approved hv higher authoritv wo 
W e T,On ““ ^P^edtoincur expenditure in excel® 

limit of 10 per cent., or Rs. 15,000, whichever is less, if the cost of the work is charged either 
wholly to provincial or to a divided head. If the cost is wholly chargeabllto imperiafrevenul 
no excess over the amount administratively approved may be incurred vide mratmnh lSl 
la no case, however, is any excess expenditure permissible if incurred on work for which snecifie- 
provision was not made in the estimate approved by higher authority. ^ 
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(in) Irrigation and Navigation Works. 

(a) Productive Works. 

447. No authority lower than the Government of India can sanction any' 
excess ovep an estimate for an original productive irrigation or navigation 
work unless it is chargeable to the open capital account of an existing project,,, 
in which case local Governments exercise the powers specified in paragraph 401 
V. 

Note. — In the case of extensions, improvements, renewals and alterations, the powers. of 
local Governments to sanction excesses over estimates are limited, in respect of the portion 
chargeable to Capital, to the amount specified in paragraph 401 V and in respect of the portion 
chargeable to revenue to an amount not exceeding 10 per cent, of the original estimate subject 
to the limit shown in the relevant column of the table in paragraph 448, provided that the 
aggregate cost does not exceed the latter limit. 

(b) Other Works. 

448. Local Governments are authorised to accord sanction to a supple- 
mentary or revised estimate for a protective work or for a work chargeable 
to the head “ Minor Works and Navigation/ 5 the original estimate for which 
was beyond their powers of sanction, when the revised or supplementary 
estimate does not involve an additional charge of more than 10 per cent, of 
the original estimate and provided that the share of such additional charge, 
debitable to general revenues, does not exceed the amount shown in the rele- 
vant column of the table below : — 


Where the expen- 
diture IS WHOLLY 
PROVINCIAL OR 
IS CHARGED TO A 
DIVIDED HEAD. 


Where the expen- 
diture IS WHOLLY 
IMPERIAL. 


Authority. 


Item. 


Excluding Including 
provision provision 
for for 

establish- establish* 
ment and meat and. 
tools and tools and. 
plant. plant. 


Excluding Including 
provision provision 
for for 

establish- establish- 
ment and ment and 
tools and tools and 
plant. plant. 


The Governments of Madras, 
Bombay, Bengal, the United Pro- 
vinces of Agra and Oudh, the 
Punjab, Burma and Bihar and 
Orissa and the Chief Commis- 
sioners of the Central Provinces 
and Assam. 

The Chief Commissioners and Agents 
to the Governor- General, Balu- 
chistan and North-West Frontier 
Province. 

The Agents to the Governor-General, 
Rajputana- and Central India, and 
the Chief Commissioner of Coorg. 


]^ om The powers specified in this paragraph can also be exercised in respect of estimates 

for works chargeable to the open capital accounts, for extensions and improvements and for. 
renewals and replacements. 
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V. — Inaugural ceremonies. 

454. Local (Governments may sanction expenditure on inaumiral cere- 
momes connected with important public works, whether Imperial or Provin- 
cial, up to a limit of Rs. 2,500 in each case. 


VI.— Remission of departmental charges. 

455. Local Governments are competent to waive ret 
mental charges for establishment and tools and plant 
•out on behalf of Municipalities and Local Funds, and 
• works, only when the cost of the work is less the n Rs. 1,000. 


449-55] powers of sanction of officers of the p. w. d. [Chap. VI 


(iv) Military Works. 

449. Provided previous administrative approval has been accorded by 
competent authority to the increased expenditure by competent authority 
local Governments are authorised to accord technical sanction to a supple- 
mentary or revised estimate fora Military Work, the original estimate for 
which was beyond their powers of sanction, when the supplementary or 
revised estimate does not involve an additional charge of more than 10 
per cent, of the original estimate and provided also that the share of such 
additional charge debitable to general revenues is not more than the amount 
which the local Government is empowered to sanction under the provisions 
of paragraph 437. 


III.— Contracts. 

450. A local Government is empowered to accept tenders in the case 
authori™ rkS3 UP t0 ^ ° f t5ie estimates sanctioned by competent 

IV. — Stores. 

(a) Purchase, manufacture and repairs. 

q, 451 * , ruIe ® relatln g to the purchase of stores are contained in the 
JStores Rules m entry (k) of Appendix BBBB to the Civil Account Code 
Volume I. 5 

452 . The powers of local Governments in regard to the purchase of 
livestock and to the purchase, manufacture and repair of articles included 
under the mam head “ Tools and Plant ” are restricted only by the limi ts 
assigned to that object m the Budget Estimate of the year. 

( b ) Write-off. 

453 . Provincial Governments (and Minor Local Governments in cases 
where power has been delegated to them by the Government of India) are 
authorized to write-off finally the irrecoverable value of stores lost by fraud 

■ or the negligence of individuals or other causes subject to the conditions con- 
tained in Article 279 of the Civil Account Code, Volume I. 
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VII. — MisceUaneouspowers. 

456. (a) Advances— 

(i) To officers on tour . Public Works Department Code, paragraph 104, 

(ii) In special cases . .. Public Works Department Code, paragraph 105, 

(Hi) To contractors „ . Public Works Department Code, paragraph 275. 

(iv) For house building . Civil Account Code, Volume I, Article 136. 

(v) For motor cars and cycles Civil Account Code, Volume I, Articles 137 (i) 

and (j). 

(6) Books and newspapers. 

Purchase of — . . Civil Account Code, Volume I, Appendix 

* BBBB ( d ) and (e). 

(c) Buildings — 

( i ) Sale and dismantlement 

of — . . . Public Works Department Code, paragraph 305. 

(ii) Insurance of — . . Public Works Department Code, paragraph 300. 

(in) Leasing of — . . Public Works Department Code, paragraph 322. 

(d) Compensation for loss of property Public Works Department Code, paragraph 107. 

(e) Concessions, grants and leases . Public Works Department Code, Appendix 2. 

(f) Contribution works. Under- 

taking of — . . . Public Works Department Code, paragraph 280. 

(g) Divisions. Creation of temporary- Public Works Department Code, paragraph 72. 

(h) Forms. Introduction of local — Public Works Department Code, paragraph 167* 

(i) Liveries and warm clothing. . 

‘‘Supply of— . . . Civil Account Code, Volume I, Appendix BBBB 

(t) and (j). 

(j) Stationery. Local purchase of — .Civil Account Code, Volume I, Appendix 

BBBB(/). 

(k) Stock. Limit of reserve — . Public Works Department Code, paragraph 360. 

(Z) Sub-divisions. Creation of — Public Works Department Code, paragraph 90. 
(m) Tents. Scale of — . • Civil Service Regulations, Article 1042. 

In) Typewriters. Seale of — . Civil Account Code, Volume I, Appendix 

BBBB (v). 

(o) Write-off of loss of public money Civil Account Code, Volume I, Article 279. 


C.—POWEKS OF CHIEF ENGINEERS, 


I*— General. 

457* The following powers may be exercised by a Chief Engineer on 
his own authority. 


(a) Office furniture. 

To sanction purchases of office furniture. 


(b) Contracts. 

To accept any tender for the execution of work by contract up to the 
amount to which the local Government is competent to do so, and within 
the amount of the sanctioned estimate. 


(c) Contribution works. 

v r ■ .. : ■ ■ " ■ ■ : . 

If empowered, to authorize the undertaking of contribution works. 
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(0) EXCESSES OVER ESTIMATES. 

, To . deal finally with all excesses of not more than 5 per cent of t 
of origmal estimates sanctioned by himself or by a higher 
provided that the total amount of the excess is within the li 
powers to sanction estimates technically. A Superintending En 
also pass excess expenditure within a limit of Rs! 500 on sanction 
works and repairs irrespective of the total; of the sanctioned 
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II. — Powers of Chief Engineer, Delhi. 

458. In respect of the ordinary public works of the Delhi Province 
unconnected with the construction of the new city, the Chief Engineer, 
Delhi, exercises the powers of a Superintending Engineer in addition to 
those ordinarily vested in a Chief Engineer. As regards the technical sanc- 
tion of detailed estimates for original works, his powers are limited as laid 
down m paragraph 459(a) to estimates not exceeding Rs. 50,000 excluding 
establishment and tools and plant charges. * 


D.— POWERS OE SUPERINTENDING ENGINEERS. 
EnXmer f0ll0Wmg “ & SUmmaiy of tbe P owera of a Superintending 

I. — Original Works, 

^$9* (a) Technical sanction to estimates. 

Subject to delegation of power by the local Government and to such 
general or special limitations as it may think fit to impose, to accord final or 
technical sanction to detailed estimates for original works* up to Rs 50 000 
excluding charges for establishment and tools and plant (or Rs 62 500 
including those charges) provided that in no case may a Superintending 
Engineer be authorized to sanction detailed estimates in excess of the limits of 
the powers of the local Government under which he is employed inject 
of the class of work concerned. * - ’ p c 

. 3“? ^tailed estimate is a working estimate for a work, or part of 
a work, included m«a general project estimate or in any subsidiarv 

sn W t ?i, qU !re y S ? Ctioned b T competent authority, the sanction^ 
subject to the condition that the provision for it in the general or subsidiarv 
estimate is not exceeded. Ascertained savings on other works within the saml 
sub-head or under other sub-heads of the project may, however be utffizS 

paraSaphMTAre^h ***** ° f f ri S ation projects, the limitations imposed hi 
p ragraph 397 are observed and savings are not transferred from one main 
head to another, vide paragraph 398. See also paragraph 262. 

Works” and 
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may prescribe, subject to a maximum expenditure of Es. 10,000 for each 
estimate and to order the purchase or manufacture of a nr stores required for 
rtT qf trUCt p n i° f 3 sanctl0n 7 ed work - subject to the conditions laid down 
Code, VoIu2e^ U eSm 7( ^ )0f Appendix BBBB to the Civil Account 

(ii) Office furniture . 

To sanction purchases of office furniture within such limits as the local 
for eache^timate preSCnbe ’ sub] " ect to a maximum expenditure of Es. 500 

(Hi) Live-stock . 

meit 1Ve ' St ° Ck ° an ° nly be purchased with tlle sanction of the local Govern- 

(iv) Tents . 

for eLSto ^ PniClla “ ° f ‘“ te ” P t0 a limit » f &>- » 


(v) Indents . 

works i ad f tS 0n , 0tt f de P a rtments for articles required for e 

General oIStorlTT? /” European stores direct to the 

Wh! q? f » India 0ffice ’ for ai W work within his powers of 

Volume S T 68 “7/ ( ^l° f Appeildlx BBBB to the Civil Acco 

Volume I, and Appendix 4 to this Code. 

(vi) Repairs. 

to 

. ( i ) Disposal op Stores. 

To issue orders for the disposal of all r’ 
eluding stock, tools and plant, materials at 
received from works dismantled or undergoing 
write-off, where necessary. Also to sanction the 
store-yards to private persons, for 
cent, (except when this charge is s 
paragraph 367), when this can be 
service. 

(c) Losses : 

To sanction estimates for losses 
of Es. 10,000. 

-(d) Write-off. 

If authorised by a Provincial Government, 
value of stores lost by fraud or the negligence o 
subject to a maximum limit of Es. 1,000 in 
Code, Volume I, Article 279). 


unserviceable or surplus stores in- 
site of works and materials 
repair and to sanction their 
3 issue of any materials from 
s usual charge of 10 per 
tted under the provisions of 
inconvenience to the public 

DUE TO DEPRECIATION, 
i due to depreciation of stock up to a limit 
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V. — Miscellaneous powers. • ' v : V;. 

463 » Advances — 

(i) 0£ pay and travelling allow- 
ances . . . . Public Works Department Code, paragraphs 

■ ■ -103 and 104. 

(U) For house building . ♦ Civil Account Code, Volume I, Article 136. 

(Hi) For purchase of tents . Public Works Department Code, paragraph 105. 

(5) Alteration in declared date of 

birth . . . . ' Civil Account Code, Volume I, Article 55 (i) (b). 

(c) Books and newspapers. Pur- Civil Account Code, Volume I, Appendix 

chase of — and (e). 

(d) Buildings — % 

(i) Sale and dismantlement of— Public Works Department Code, paragraph 305 
(it) Administrative approval to 

residential — . . Public Works Department Code, paragraph 43\ 

(3). 


{ e ) Contribution works. Under- 
taking of — 

(/) Forms. Expenditure on print- 
ing Io:al — 

(g) Stationery and rubber stamps. 
Petty local purchase of — 


Public Works Department Code, paragraph 280, 
Public Works Department Code, paragraph 165. 


Civil Account Code, Volume I, Appendix BBBB 

(/)• 

Public Works Department Code, paragraph 98. 
Civil Account Code, Volume I, Appendix BBBB 

M- 

(j) Write-off of loss of public money Civil Account Code, Volume I, Article 279. 


( h ) Sub-divisional allowances 

(i) Typewriters. Purchase of - 


E.— POWERS OF EXECUTIVE ENGINEERS. . 

The following is a summary of the powers of an Executive Engineer. 

I. — Original Works. 

464. (a) Technical sanction to estimates. 

Subject to delegation of power by the local Government and to such 
general or special limitations as it may think fit to impose, to accord final or 
technical sanction to detailed estimates for original works up to a maximum 
limit of Rs. 2,500 (excluding charges for establishment, and tools and plant). 

When the detailed estimate is a working estimate for a work, or part of 
a work, included in a general project estimate or in any subsidiary estimate 
subsequently sanctioned by competent authority, the sanction is subject to 
the condition that the provision for it in the general or subsidiary estimate 
is not exceeded. 

Note ] . -The term “ original works ” includes the departmental heads "Works and 

“Extensions and Improvements ” in the Irrigation Branch.” % 

Note 2 . — For military buildings, see paragraphs 202 to 204. % 

(b) Excesses over estimates. 

To pass finally all excesses over the amounts of original estimates 
sanctioned by himself or by higher authorities, provided that the total 
amount of the excess is within 5 per cent, of the sanctioned estimate and 
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(6) Emergent Repairs. 

To Sanction emergent repairs to all works in char 
any necessary and reasonable amount, in case of 
structure. 

HI. — Contracts. 

466. To accept tenders for contracts for sanctic 
repairs provided that the amount of the tender does 
of the sanctioned estimate plus such excess as he is 
under, the provisions of paragraph 464(6), and subject 
in all cases. 

Note.— -In cases where materials are supplied by Government 1 
of the contract should, for the purpose of determining the authorii 
taken to be the net amount to be paid to the contractor, exolusb 
materials so supplied. Further, the amount of the contract addet 
must not exceed the sanctioned estimate by an amount greater ti 
empowered to sanction under the provisions of naraeranh 4fi4 
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within the limit of his powers to sanction estimates technically. An Execu- 
tive Engineer has no power to sanction any excess over a revised estimate 
sanctioned by a higher authority. See also paragraphs 262 and 447. 


(c) Alterations of designs. 

To sanction trifling alterations in the constructive details of works during 
their execution in cases of necessity, reporting, as a general rule, his action 
to the Superintending Engineer. 


(d) Contingencies in the estimate for a work. 


To divert the provision for contingencies to new works or repairs not 
provided for in the estimate up to such amount as may be fixed by the local 
Government, subject to a maximum of Rs. 2,500 for each item (paragraph 

n.— Repairs. 


465* (a) Buildings and Roads and Irrigation Works, 

Subject to delegation of power by the local Government, to sanction esti- 


mates for ordinary and special repairs within the limits of budget allotments, 
and subject, in the case of special repairs, to the amount which he is 
competent to sanction in the case of original works. 


\ 
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* (U) To order any stores required for tlie execution of a sanctioned work, 
subject to the conditions laid down in the Stores Rules in entry (Jc) of 
Appendix BRBB to the Civil Account Code, Volume I, provided that the cost 
of stores* ordered from a Government workshop is less than Rs. 500. This 
limit may, at the discretion of the local Government, be increased to any 
extent for which there is provision in a sanctioned estimate. See paragraph 
356. 

(in) To purchase or manufacture stock, sufficient to keep the stock of the 
division up to the reserve limit, under such rules as may be laid down by the 
local Government (paragraph 360). 

( b ) Write-off. 

(i) To sanction the writing-off the returns of tools and plant of all tools 
and plant the full value of which has been recovered. 

(ii) If authorized by the local Government, to write-off tools and plant in 
those cases where only part values have been recovered for causes which 
he considers reasonable. 

(in) If authorized by a Provincial Government, to write-off the irrecover- 
able value of stores lost by fraud or the negligence of individuals or other 
causes, subject to a maximum limit of Rs. 1,000 in each case (vide Civil 
Account Code, Volume I, Article 279). 


(c) Disposal op stores (other than Tools and Plant). 

(i) To issue orders for the disposal, by sale or otherwise, of surplus stores 
at their full value, and of materials received from works dismantled or 
undergoing repairs at their estimated value, up to a limit of Rs. 500 or, if 
authorizedby the local Government, up to Rs. 2,500. 

(H) To sanction the sale of articles on the stock accounts to private 
persons, when it can be done without inconvenience to the public service, 
for full value plus the usual charge of 10 per cent, (except when this charge 
is specially remitted under the provisions of paragraph 367), up to a limit of 
Rs. 500 or, if authorized by the local Government, up to Rs. 1,000. 

(Hi) To sanction the sale of unserviceable stores at less than their full 
book value when the original purchase value of the articles does not exceed 
Rs. 500 or, if authorized by the local Government, Rs. 2,500. 


(d) Losses in manufacture. 

If authorized by the local Government, to adjust losses on manufacture 
accounts provided that the rates of outturn are not increased by more than 
10 per cent, over the estimate or the current stock rates. 

* An Executive Engineer is also empowered to order any work manufactured at a Govern- 
ment workshop subject to the same restrictions and limits. 
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V.— Miscellaneous Powers. 

408. ( a ) Advances — 

{i) Of pay and travelling allow-. 

ance to establishments . Public Wotis Department Code, paragraphs 101 
(ii) To contractors on the seen- 

rityrf materials brought Public:, Works Department Code, paragraph 275. 

(b) Buildings. Sale and dismantle- 

M p“ en ‘ °!~ ‘ • • • PnbIio Works Department Code, paragraph 30a. 

(c) Contribution works. Under- 6 i 

(//) ’ * ' Public Works Department Code, paragraph 280 

(d) Stationery and rubber stamps, ° P 

Petty local purchase of- . Civil Account Oorlo Vnl™. r a 



INDEX* 

This index has been compiled solely for the purpose of assisting references. No expression used in 
it should he considered as in any way interpreting the rules. 


Paragraph. 

Administrative approval — confd. 

Construction of residential build- 
ings . . ... 431(1) Em- 

powers of local Governments to accord ‘ 

. ■■ * — .to 

Additions to residential buildings . 431 (2) 

Alterations and additions to Circuit 
Houses . . . . . 431 (10) 

Construction of Circuit Houses . 431(10) 
Construction of Government Houses . 431 (9) 
Construction of non-residential 
buildings . . . 432 I and 11 

Construction of residential buildings , 431 

Procedure for obtaining — . . 180,189 

Revised — of Government of India to 
excesses over estimates for provincial 
residential buildings when required . 431 (5) 

Revised — to alterations in original 

proposals when required . . . 181 

Revised — when necessary in cases of 

excesses over original estimates » -181 

Superintending Engineers and Heads 
of Departments maybe empowered 
to accord — to residential buddings . 431 (3) 
To ecclesiastical works . . . 433, 182 

When required . . . . 179,181,182 

Administrative departments— 

Rules regarding correspondence con- 
taining proposals concerning — - . 172 


Administration ■ Report- 
Chief Engineers responsible for pre- 
paration of — of department . . 61 

Administrative approval— 

Applications for — to works costing 

less than Ra. 6,000 . ... 180 

By whom given . . 178,179,183 

Conditions on which — to construction 

of residential buildings given . -431 (1) E 

Definition of — • . . . • * 179 

Local Governments may delegate 
powers of — to construction of 
buildings to subordinate officer ^ . 432 I 

Of Government of India when required 
to capital expenditure on existing 
residential buildings . . . 431 (2) 

Of Government of India when required 

to construction of residences . 431 (1) C.D.F. 
Powers of — of Boards of Revenue and 
Officers of Imperial Departments to— 
Construction of non-residential 
buildings . . , • . , 432 §! and HI 


Advances— 

Admissible in special circumstances . 105 

Authorities empowered to grant — for 
house-building — 

Local Governments * . . 456 (a) (hr) 

Superintending Engineers * 463 (a) (is) 

Of pay and travelling allowances on 

transfer . . , . • 193 

Of travelling allowances when admis- 
sible . . . ... 104 

Powers of local Governments to grant 
— ^for purchase of motor cars and 
cycles . . 456 (a) (v) 

Prohibition of — of Government money 
to meet arrears in contributions for 
works . .... 283 IV 

To contractors — 

Generally prohibited ... * 275 

How recovered . . * 275 

Loeal Governments. may authorize — 275 

Not exceeding Rs. 50 may be made 

by subordinates .... 275 

On security of materials . . * 275 


Paragraph. 


Accidents — 

Executive Engineers required to 
report . . . . . . 75, 271 


Accountant — 

Divisional — responsible for correct 
compilation of accounts ... 80 

Position of divisional — in relation to 
Executive Engineer ... 80 

Accounts — 

Extent to which — procedure dealt 

with in Code ..... 1 

Responsibility of Executive Engineers 

for — . . . . . 79 

Responsibility of Superintending 
Engineers for — . . . .66, 67 


Acquisition of land— 

See Land. 


Additions — 

See Alterations. 


Acting allowances— ' 

Cannot be drawn by relieving officer 
before completion of transfer ^ . . 

Of Assistant Engineers in divisional 
charge . . . . • . 



Archaeological Officers— 

Duties of — . 


Assistant Engineers— 

May be appointed as Sub-divisional 
Officers . 

Must periodically count cash in bands 
of Cashiers . 

Professional examination of — . * 

Rules regarding promotion of — to 
executive rank 
Vernacular examination of 


> ‘ ) ■ 32 

120—124 
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Advances— contd. Paragraph. 

To overseers for purchase of tents . ing 
To persons proceeding for anti-rabie 
treatment to Conoor, Kasauli, 

Rangoon or Shillong . . # 

A ^*enfs liraI ant * C,VI * Veter * n ary Depart- 

Powers of administrative approval of 
officers of — . 

Non -residential buildings . 430 111 

Residential buildings 0 . * 431 ^ \ q 

Allowances— 

Admissible to officers on language leave 
^leave*^ tem]?orar F en gineers on 

Extent to which dealt with in Code 
Ordinarily inadmissible to officers 
_ employed on local fund works 

field 00618 Serving with Ar my in 
What — are included in salary for 

purpose of determining rent 
See also Aotmg — > Leave — , Local — ’ 

Presidency — , Presidency house rent 
T > Special — , Staff — , Sub-divi- 
sional — , Transit — , Travelling — . 

Alterations— 

Administrative approval of Govem- 
to — of existing 

residential buildings when required . 431 (2) 
Administrative approval of local 
Government to — of existing resi- 
dential buildings when required 431 (o\ 

Commencement of work estimates of 1 
which require — . . . 4*5 426 

Executive Engineers prohibited from * 
making — in sanctioned designs . 77 or* 

Important structural — require orders * 

T original sanctioning authority . 266 

In designs of productive irrigation 
w orKS » # 

In designs of protective and minor irriga- 
tion works . . Mg 

Involving abandonment of portion of 

project may render revised estimate 
necessary . . .. . . 444 

Powers of Executive Engineers to sanc- 
tion — m designs . B # 

Powers of local Governments to accord 
administrative approval to — . 

To Circuit Houses . . e * 

To residential buildings . ’ * 4 

Powers of Superintending Engineers to 
sanction — in designs . . &m (*\ 

- Rent payable for — done to leased 

residences . , . , 999 

Revised administrative approval* to — 

in original proposals when required . 181 

Revised estimate required if — likely 
ihateriallv to affect cost of work . 264, 266 


Alterations— Paragraph. 

Sanction of Government of India, 
required to — likely to cause excess 

beyond local Government’s powers . 265 

Superintending Engineers may sanction 
— m declared date of birth 

Ambulance wagons — 

May be repaired by Public Works 
Department .... 

Anonymous communications— 

Action to be taken on — - 

Appointments— 

Allotment of guaranteed — to Indian 
engineering colleges 

Of Assistant Engineers who have served 
in military or naval employment 
since 1914 . . F ; 

Of office and petty establishment by 
whom made . 

Of persons in private employment 


158. 


92 

26 - 

6 


nifT o ^ . employment „ 8 

Ut Upper Subordinates whence made 19„ 20, 21 

n t i » s *•» 


' ~ Sr Sr — wwuwiuauoiIics wnwuue ma 

To Imperial Service whence made 
To Provincial Service whence made * 

Apprentice engineers— 

Maximum period of training permissible 

Pay of — . 

Should not be permitted to sit for 
vernacular examination 
See also Qualified Students. 

Apprentice Overseers— 

Eree quarters admissible to — if 
European or Anglo-Indian . . 

•In excess of vacancies treated as super- 
numeraries . 

Pay of — . 

Approval- 

Definition of term . 

Arbitrators— 

Rules under which officers may act 





INDEX. 


Paragraph. 


Paragraph. 

Buildings — 

Commencement of new — or of altera- 
tion to existing — must he notified to 
head of department concerned . 260 

Consent of Executive Engineer required 
to occupation of public — as resi- 
dence . . . . * . SOS 

Cost of portion of — dismantled with- 
out replacement how adjusted . 176> 

Erection of civil — fear fortifications 
requires sanction of Government of 

India 206- 

Executive Engineers responsible that 
plans of — corrected when alterations 
made . . . . . . 310 

Government — not to be used as 

theatres . , . . 299- 

Insurance of Government — when per- 
missible . . . . . 309 

Leases of Government — to private in- 
dividuals may be granted by Chief 
Engineers . . . . \ 307 

Local Governments may delegate powers 
of administrative approval to — to' 
subordinate authorities . , . 432 I 

Municipal taxes not leviable on public 

— in cantonments . . . . 31 f 

Officers in charge should make some one 

responsible for condition of public — 298- 

Papers to be submitted with applica- 
tions for sanction to purchase — . 304 

Powers of Boards of Revenue and 
officers of Imperial Departments to 
accord administrative approval to 
construction of n ©presidential — 432 IS and 111 
Powers of local Governments — 

To accord administrative approval to 

construction of non-residential — 432 I and 


Audit Officers— 

Exercise concurrent control with Chief 
Engineers over account matters 

Local Governments should consult — 
in cases of doubt as to their powers . 

Objections raised by — to orders of 
local Governments must be submitted 
to Government of India . 

Relation of — to Superintending 
Engineers in regard to accounts 
, matters ■ ' . ■ ; ■ , . . , : . 

Required periodically to inspect furni- 
ture and stock in residences of high 
officials , 


Birth- 

Superintending Engineers may sanction 
alterations in declared date of — . 463 (Is) 

Boards of Revenue- 
Powers of administrative approval 
of — 

To construction of non-residential 

buildings . . . , 432 11 

To construction of residential 
buildings* .... 431 (1) B 

Bombay— : ^u ;; 

Appointments as-Upper Subordinates in 
— guaranteed to military students of 
Rurki College . . . . 22 

Book of Financial Powers— 

Is final authority in respect of exercise 

of powers by local Governments . 421 

Books and Newspapers— 

Powers of authorities to sanction pur- 
chase of — 

Local Governments , . . 456 (b) 

Superintending Engineers . . 463 (C> 

Brick-kilns— 

Erection of near inhabited parts of 

towns prohibited . . . 267 

Bridges— 

Removal of — requires sanction of 
Government of India . • 211 


To approve expenditure on original 
works and special repairs on — ap- 
pertaining to Government of India 432 I 
Powers of Superintending Engineers to 
sanction lump sum estimates for 
repairs to — . . • * 233' 

Public — to be provided with necessary 
fixtures . * • • 301 

Purchase of — requires sanction of 
local Government .... 304 

Register of — how maintained _ . 318" 

Restrictions on construction of civil — 

near zones of defensive works . . 207 

Rules regarding - — of historical interest 85, 31 & 
Rules regarding occupation of Govern- 
ment — by Volunteer Corps . .315, 31 6* 

Sale or dismantlement of — 

Executive and Superintending Engin- 
' eers may sanction if — provincial 

and value less than Rs. 5,000 . 305- 

Local Governments may sanction 
if — provincial . . . 305- 

Sanction of Government of India 
required if — imperial and value 
more than Rs. 1,000 . . . 305* 


Budget estimale- 

Chief Engineer responsible for prepara- 
tion of — . . . 

Commencement of work in anticipation 
of orders on — 


Buildings— 

All public — to be inspected annually 
by Superintending and Executive 
Engineers . . . • . . * 

Applications for new — or for additions^ 
and alterations to existing — how" 
made , * . * • * * 
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INDEX, 


Paragraph, 


^Buildings— 

Superintending Engineers may sane- 
; tion in case of temporary — 
-Sanitary, Water Supply and Electrical 
installations in Government — how 
executed and repaired . . 

Repairs to fixtures in — how executed 
and' charged'.' .'."v..-,:"' ; : 

Taxes on public — by whom payable . 
lerms of leases of public — to private 
individuals . . . ;■ 

Terms on which — may be ceded to 
local authorities . 

Valuation of — - with reference to 

repairs-- . ■ 

6ee also Residential buildings. 

-Surma — 

Special rates of pay of Civil Sub-Assis- 
tant Surgeons in — 


Paragraph. 


oasii in hands of to be counted 
periodically by Executive and 
Assistant Engineers 

May be appointed under orders of 
local Government . 

May make payments for more than one 
sub-division . 

Must furnish security . 

Casualties— 

Procedure to he observed when charges 
fall vacant owing to sudden - 

See also Deaths. 


Cheques— 

Destruction of counterfoils of — . 
Responsibility of Government for fraud 
or mis-appropriation in respect of — 

Chief Engineer* Delhi— 

Powers of — 

Chief Engineers — 

Control of — over expenditure 
Correspondence by — with other 
departments . 

Dispose of minor cases of misconduct on 
part of Upper Subordinates 
Distribution of — between classes 
Duties of — 

Exercise concurrent control with’ Audit 
Officers over accounts matters . 

Fix allowance to be made for special re- 
pairs to residential buildings 321 
Forms^ of deeds and contracts to be 

furnished through 

Local Governments may appoint officers 

to hold charge of current duties of 

during joining time vacancies * 


Canals— 

See Irrigation Works. 

Cantonment Committees — 
Executive Engineers m 
to serve on — - 

Cantonments— 

Municipal taxes not 1 st 
buildings in 

Capita! Cost- 

Determination of 

buildings for 


of residential 
ounamgs for assessing rent . . 305 i/ c \ 

■Items included in _ of productive ( J 
irrigation works . . . . 393 

Of houses purchased as residences how W > 
calculated . . 33* * , rfv 

■Of residential buildings to’ be kept as W 
low as possible (A \ 

>0f residential buildings to include cost W 
Of renewals necessitated by unfore- 
seen calamities . . . |/b.\ 

Principles for determining what expen- 
diture is chargeable to — of produc- 
tive irngationworks . . 402 

WhOTe office accommodation provided in 
officers residence, — of remainder 
to be separately estimated . . 325 1 

Write-off of portion of — of residential 
buildings . . . 325 I (g), 325 U (c) 


In hands of cashiers to be counted 
penodically by Executive and 
Assistant Engineers 
Rules regarding Custody of — 



Paragraph. 


Chief Engineers— cowfcZ. 

Besponsibility of — for revenue assess- 
ments . . . 

Besponsible for administration report 
of department 

Besponsible for communication of sanc- 
tions to audit officer ■•■■■> 

Salaries of — personal and irrespective 
of posts held . 


; Colleges— 

Students from Indian Engineering 
61 Colleges may be appointed— 

To Provincial Service 

61 To Upper Subordinate Establishment 

286 Commencement of pay— 

Date of — of officers appointed by the 
34 Secretary of State , 

Commencement of work— 

282 Before detailed estimates of complete 

project sanctioned . 

By . Executive Engineers prohibited 
without sanction of competent autho- 
I rity . ■ . • ■ . . ... 

302 | Detailed estimates must he sanctioned 
and funds allotted before — . 

In anticipation of orders on the budget 
(10) I estimate . . . . . 

(10) | On buildings f or^other departments must 

be intimated to local head of depart- 
ment . . . . . 

On periodical repairs in anticipation of 
•j sanction to estimate . . 

On work estimate of which requires 

306 alterations 

Prohibited on land not duly mad© over 
by responsible civil officers 
Superintending Engineer may suspend 

Commission— 

185 Of 5 per cent allowable to auctioneer 
on sale of stores . „ * 

Buies under which officers may act as — 

Communications— 

190 SeeBoads. •’ 

295 Compensation for loss of property— 

Local Government may relax, rule 
279 disallowing — 

Not ordinarily admissible . 

Competitions — 

1 Officers may take part in — 

Complaints— ' : ' /v, r; V;'- 

Against Government servants must be 
received and inquired into — . 

Completion Certificates— 

Must be signed by officer of department 
for which work executed . 

Office of record of — . 

Procedure when unfavourable remarks 
recorded on — 

1 Completion Plans— 

Disposal of — . 

When required . 

358 Completion Reports— 

Authorities empowered to pass — 

357 Of productive public works 


Churches— 

Bealization of contributions for 
See also Ecclesiastical works. 


Circuit Mouses — 

Furniture for — how charged . . . 

Powers of local Governments to accord 
administrative approval — 

To additions and alterations to — 

To construction of — 


Civil Account Code — 

Relation of — to the Public Works 
Department Code . 

Buies in — overridden by Public Works 
Department Code . . 103-105, : 


Civil Officers— 

Extent to which Executive Engineers 
required to comply with demands of 
— for estimates . . . 

Bequired to sign requisitions, completion 
reports and certificates of execution • 

Bequisitions by — 

For petty works . . . 

For repairs . . . 

Besponsibility denoted by countersig- 
natures of — . 

Buies regarding execution of works 


Civil Service Regulations— 

Applicable to the Public Works Depart- 
ment ' :: . . ■' . .' ■ ' ... ' ■ . ■ ' . 

Buies in — overridden by Public Works 

Department Code . 100, 110-112, 113, 382 

Civil Works — 

Powers of local Governments to accord 
technical sanction — 

To construction of — . . 435 

To renewals and replacements of — . 440 

To revised and supplementary esti- 
mates for — . . . . 446 


Code, Public Works Department- 

Scope of — , . . 

Collection — 

Estimates for — of materials how dealt 
with . 1 . . . 

Of materials costing more than Bo. 5,000 
must be covered by estimate . 
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^Contingencies — 

Allowance for — in estimates 
.Powers of authorities to divert 
. new works — 

Executive Engineers 
Superintending Engineers 
Restriction on diversion of — t 
. works . 


(Contract documents- 

.For contracts of unusuyynature must he 
approved by higher authority . 

-For works of great magnitude should be 
approved by Government Law 
Officers. . . . 

} List of — required . . 

Must be approved by authority com- 
petent to accept tender before tenders 
invited . . . . , 

'Contractors — 

Advances not exceeding Rs. 50 may be 
made by subordinates to — 

. Advances to — generally prohibited 
Advances to — on security of materials 
" Local Governments may authorize 
advances to — .... 

Manual for guidance of officers in their 
relation with — 

Contracts— •■■■■;• 

Amount of — for purpose of determining 
authority competent to accept . 4 < 
Definition of term 


Convict Labour— # , 

See Prison Labour. 

Coonoor— 

Advances to' persons proceeding for 
anti-rabic treatment to — 

Correspondence— 

Rules regarding — containing proposals 
concerning other departments . 

Rules regarding — with higher autho- 
rities 


Court of Law- 

Production in — of official documents 
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Paragraph. 

Completion Reports— contd. 

Of protective and minor irrigation 
works v . . . . 4|8 ggg 

Disposal of — . . . . -.v* 297 

Executive Engineers responsible for — 78 

Expenditure between closing of estimate 
and receipt of approval to — 

Of productive public works . . 401 IV 

Of protective and minor irrigation 
works ..... 418 II! 

How to be framed .... 292 

* Office of record of — . .. , / 297 

i Papers to accompany — * 

Of productive irrigation works . . 401 III 

Of protective and minor irrigation 
works . . . . . . 418 II 

iPeriod allowed for submission of — 

Of productive irrigation works . . 401 III 

Of protective and minor irrigation 
■ works . . . 418 gg 

; Superintending Engineer responsible 
that no delay allowed to occur in 
submission of « — . . . gg 

Utilization of — as revised estimates . 291,292 
When required . , . „ 292 

Comptroller and Auditor General- 
Sanction of — required to alterations in 
accounts forms . . . , 107 


247 

247 

247 

248 

457 '(b) 
466 
450 
461 


Contracts — contd. Para 0 raph. 

Except under legal advice must be 
executed on standard forms 
Government — exempt from stamp duty 
Must be strictly enforced . 

Officers empowered to execute — * 

Powers of authorities to accept — 

Chief Engineers . 

Executive Engineers . * 

Local Governments 
Superintending Engineers 

Powers of officers to give several 

for the same work to different con- 
tractors . 

Provision to be made in * — for imported 
stores . 

Should . contain stipulations as ,to 
quantity of work and time allowed for 
execution . 

See also Contract documents, Tenders. 

Contribution Works- 

Advances of Government money to meet 
arrears in contributions for — prohi- 
bited 

Allowance to be made in estimates* for — 
for departmental charges 
Authorities authorized to sanction 
undertaking of — ... 

Costing more than local Government 
can sanction from public funds must 
be reported to Government of India . 

Definition of — . . ' 

Department may be required to under- 
take , 

Local Governments empowered to remit 
departmental charges on — costing less 
than Rs. 1,000 ... . # 283 455 

No interest allowed on sums deposited * 

Procedure to be followed* in under- 
taking . 

Procedure when works executed partly 
from departmental funds and partly ' 
from contributions . , % 281 434 

Realization of contributions * , 3 282 

Rules regarding — when applicable . 434 ( a ) 

Transfer of contributions between 

prohibited 284 
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Paragraph. 


' Paragraph. 

Dismissals— ccmM. . 

When notifications of — in Gazette are 

necessary „ . . » , 54 

Distributaries— 

Savings on — of an irrigation project 
may not be diverted to other heads. 398, 416 

District Board Works— 

See Local Fund Works. 


Customs Department- 
Powers of administrative approval of 
officers of — 

Non-residential buildings 
Residential buildings 


Deaths— . 1 

Information of — by violence of 
European officers and subordinates 
to be telegraphed to Government of 
India . . .... 

Of members of medical establish- 
. ment . •' ■ ■" . : ■ 

Procedure in cases of — due to accidents 
on works . 

Procedure to be observed in cases of 
— of civil officers and subordinates . 

Reports of — how and to whom to be 
made ...... 


Divisions— 

Number of permanent — fixed by 
Government of India . 

Powers of local Governments to create 
temporary — . . .v , ; , 


Earnest money— 

Amount of — to accompany tenders . 
Should always accompany tenders 

Ecclesiastics! Works- 

Administrative approval of Government 
of India required to — . 

See also Churches. 


Defensive works — 

Procedure when — undertaken by local 
Governments .... 
Special rules regarding zones of — . 

Delhi— 

Powers of Chief Engineer , 

Departmental Charges— 

See Establishment, Tools and Plant. 


Education Department— ^ 

Rules regarding provision of rent-free 
quarters for officers of — 

Electrical Installations— 

Charges on account ;of current and meter 
hire may not be remitted . 

Posts and Telegraph Department autho- 
rized to execute and repair — in 
certain cases 

Provision of — in residences 

Reduction of rent on — ... 

Rent chargeable on — 

Works and repairs in connection with 
— how executed . . 


Deputation- 

Temporary — of officers and sub- 
ordinates to local fund works 
Time spent on — counts for increments 

Direct Charges— 

Classification of — . . . 


Dismantlement— 

Executive and Superintending Engineers 
may, if empowered sanction — of 
provincial buildings valued at less 
than Rs. 5,000 .... 

Of Imperial buildings valued at more 
than Rs. 1,000 requires sanction of 
Government of India 

Of provincial buildings may be sanc- 
tioned by local Government 

Superintending Engineers may sanction 
- — of temporary buildings . . 

Dismissals— 

Authority competent to order 

Distinction between — and removals . 

Form of Gazette notification noti- 

OySw Subordinates from Rurki 
/ College to reported to Principal . 
f Pay due to be paid before — 

7 Procedure to be observed in cases of — 
of Government servants from depart- 
ment . . . . 


Embankments — 

Projects for — must detail financial 
responsibilities of Government 

Engineer Establishment- 

Annual reports on — . . 

Members of — may at their option be 
permanently transferred to service 
under Local Funds. 

Treatment of cases of misconduct of — 


Establishment— 

; Allowance to be made for — in esti- 
mates — ^ 

For contribution works , 

For irrigation works . . 

Generally 

Charges for — not included in calcula- 
ting cost of repairs to residential 
buildings . . . . 321 
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■nxpenaiture permissible on — in anti- 
cipation of orders on the budget esti- 
mate v 

Local Governments empowered to remit 
charges for — on contribution works 
costing less than Rs. 1 000 
Savings on — in an irrigation project 
^ f a y not be diverted to other heads, ; 
bub-divisions of — 

See also Imperial Service,* Provincial 
Service, Engineer establishment, 
Upper Subordinates, Lower Sub- 
ordinates, Office establishment. Petty 
establishment. Temporary establish- 
ment, Work-charged establishment, 
Medical establishment. Plantation 
establishment, Revenue establish- 
ment. 


-required, for collection or manufacture 

Rs 5000 1>ialS C ° Sting more than 
Required for purchase or manufacture 
of tools and plant if cost exceeds 
Rs. 50 . 

Sanction to for special repairs does 
t not lapse at end of year . 

Separate — necessary for repairs to each 
work or group of works . 
Superintending Engineers may sanction 
lump sum — for repairs to buildings 
Value of stock and tools and plant 
transferred free of charge to be 
deducted from — . . . 

WiHbe recorded in Executive Engineer’s 

Working year for annual maintenance 
fixed by local Governments 
See also Revised estimates. Supple- 
mentary estimates. 

European Stores— 

See Stores. 

Examinations— 

£ee Vernacular examinations. Profes- 
sional examination. 

Excesses— 

Authorities . competent to sanction 

over original and revised estimates — 

Of productive irrigation works . . i 

Of protective and minor irrigation 
works . . % 4|g §gg a 

Authorities competent to 


Estimates— 

Abstract of — how framed' . 
Administrative approval may be* 
exceeded in preparation of certain — 

* Allowance for contingencies in 

Allowance to be made in — for esta- 
blishment and tools and plant— 

Eor contribution works . 

Eor irrigation works 
Generally . , # [ 

Commencement of periodical repairs 

m anticipation of sanction to 

Commencement of work before detailed 
— of complete project sanctioned . 
Date of closing of construction — 

Of productive irrigation works . 

Of protective and minor irrigation 
works 

Eor manufacture or collection of 
materials how dealt with . 

Eor repairs to buildings to be counter- 
signed by occupants . 

Eor repairs to public buildings should 
include taxes payable by Government 
^ £ or road metal how framed 

Eor work on which prison labour is to be 
employed 

Incidental expenditure to be provided 
for in — 
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Paragraph. 

Executive Engineers — contcl 
Powers of — contcl 

To purchase stationery . . 468 (d) 

To purchase stores for reserve stock . 358, 360, 

467 (a) (!!!) 

To purchase stores from Government 
workshops .... 467 (a) (H) , 

To purchase,, stores under sanctioned 
estimates .... 358, 467 (a) (si) 
To sanction alterations in designs , 464 (c) 
To sanction detailed working 
estimates against provision in 
projects for irrigation works . 398,416 

To sanction emergent repairs . . 465 (ft) 

To sanction estimates for annual 

repairs 465 (a) 

To sanction estimates for special 
repairs . . . . . 465 (a) 

To sanction repairs to tools and plant 467 (a) (i) 
To sanction work-charged establish- 
ment 141 

To write-off irrecoverable value of 
stores or public money lost 467 (fo) (iii), 

468 (e) 

To write-off tools and plant 467 (b) (!) and (ii) 
Prohibited from making material 
alterations in sanctioned designs . 264 

Rent admissible to — who provide office 

accommodation in their residences , 306 

Required to count cash held by 
cashiers periodically . . . 343 

Required to furnish certificates of 
security of strong rooms . * . 84 

Required to inspect all public buildings 
annually . . . . . 317 

Required to inspect furniture in resi- 
dences of high officials . . , 303 

Required to inspect monuments and 

buildings of historical interest . . 31 4 

Required to maintain register of 
buildings . . . 318 

Required to oppose proposals for con- 

struction of works unless satisfied by 
* their necessity .... . - 186 

Required to report accidents . . 75, 271 

Required to report annually, on condi- 
tion of surveying and mathemltical 
instruments . . • • 83 

Required to report interruptions of large 

works in progress . . . 269 

Required to report sanctions accorded 
by them monthly . . . 286 

Required to report unusual losses in 

manufacture of materials . . 270 

Responsibility for revenue assessments 81 

Responsibility for transfers . . 76 

Responsible for accounts . . . 79, 80 

Responsible for arrangements for 

custody of stores . . • . 345 

Responsible for assessment of taxes . 311 

"Responsible for completion reports . 78 

Responsible for land and buildings in 

their charge 74 

Responsible for reports as to buildings 

to be sold or dismantled . . 305 


Excesses- — conid, 

. Revised administrative approval when - 
necessary in case of — over original 
estimate . . , , . ■ 181 

Bee also Revised estimates, Supple- 
mentary estimate. 

Executive Engineers— 

Appoint office and petty establishment 26 

Are ex-officio professional advisers of 
all departments . . , . 86 

, ; Authorities competent to fix rents for 

office accommodation of — . . 306 

Authorities from whom — can receive 

orders . . . ... 73 

Consent of — required to occupation of 
public building as residence . . 309 

Correspondence by — with other depart- 
ments . . . . 86, 89 

Duties of — 7 . . . . 72—89 

Extent to which — required to comply 
with demands of Civil Officers for 
estimates . . . . , 185 

May be appointed as Sub-divisional 

officers ... . . 90 

May be empowered to appoint lower 
subordinates . . . 25 

May bo empowered to authorize under- 
taking of contribution works . . 280 

May be empowered to sanction sale or 

dismantlement of provincial buildings 305 
May be required to serve on cantonment 

committees ..... 87 

May dispose of minor cases of miscon- 
duct on part of Upper Subordinates . 44 

May grant travelling allowance to 

labourers^ brought from a distance . 99 

May relax rule requiring recoveries of 

workshop charges in advance . . 376 

May remit percentage charges on sale 
of surplus stock . . 367, 467 (c) (ii) 

May sanction advances of pay and 
travelling allowance on transfer . 103 

May sanction small advances of travel- 
ling allowance to subordinates . . 104 

Position of — in relation to divisional 
accountants . . 79 

Powers of — 

To accept contracts . . 466 

To accord technical sanction to 

estimates . . . , . 464 (a) 

To adjust losses on manufacture of 
stores ..... 467 (d) 

To dispose of unserviceable or surplus 
stores . . 467 (c) (!) and (iii) 

To divert contingencies to new works 464 (d) 
To grant advances to contractors on 

security of materials . . . 275 

To impose fines . . . . 46 

To issue s$pres to private persons . 467 (C) (ii) 
To order work from Government 

workshops . . . .467 (a) (Ii) 

To pass excesses over estimates . 464 (b) 

To purchase and manufacture tools 

and plant . . . . . 467 (a) (I) 
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engineers win not supply nor 
repair — except for new offices 
For circuit houses, rest . houses and 
staging bungalows how charged 
May be included in estimates of offices 
at discretion of local Government 
May be supplied for inspection houses .* 
•Permanent ^incumbents of appointments 
may, in certain cases, store — rent 
free in their residences during absence 
on privilege leave . 

Powers of authorities to purchase 

office 

Chief Engineers . 

Superintending Engineers ] 462 

Special rules regarding — in residences 
of high officials . . 


Fees— 

Acceptance of — for acting as Arbitrator 
or Commission .... 

Female labourers- 

Employment of — in neighbourhood of 
barracks prohibited . , 

Ferries— 

Removal of — requires sanction of 
Government of India . 

Finance Department- 

Powers of administrative approval of 
officers of — to construction of non- 
rcsidential buildings . . 

Fines— 

Power of Executive Engineer to impose 


Gardens— 

Rules regarding maintenance of — bv 
the State . 

Government Houses— 

Authorities competent to sanction 

excesses over estimates for 

Occupied free of rent . 

Payment of taxes on — . * 

Powers of local Governments to sanction 
outlay on — . 

Restriction on powers of local Govern- 
ments to sanction supplementary esti- 
mates for — . 


Fixtures— 

Public buildings to be provided' with 
necessary — . 

Repairs to — in buildings how executed 
and charged . . , , 


INDEX, 


Paragraph, 
of probable 


Executive Engineers--, com. 

Responsible for reports 
excesses . 

Responsible for submission of revised 
estimates when necessary - , 

Responsible that plans of buildings cor- 
rected on completion of alterations . 

Rules regarding promotion of Assistant 
Engineers to ranks of — . . 

Rules regarding transfers of — . . 377 . 

Should endeavour to find tenants for 
vacant buildings . . 

Will not supply nor repair furniture " 
except for new offices 


32 

-390 


Extensions and Improvements — 

Powers of local Governments to accord 
technical sanction to — of irrigation 
works 439, 447, 448 

lo productive irrigation works how 
_ charged . . . . . 403 

do protective and minor irrigation works 
» how charged 


Famine relief works— 

Expenditure required to complete — 
may be charged against protective 
irrigation works . . . 

Powers of local Governments to accord 
technical sanction to estimates 
■ > for — ' 

Original estimates .... 
Revised and Supplementary estimates 
Surveys for j — may be charged to pro- 
tective irrigation works . 


Foreign Service- 

Time spent on — 


Paragraph. 


counts for increments 


Forest Department- 
Powers of administrative approval oi 
officers of - 


Non-residential buildings 
Residential buildings 


Forms— 

Custody and verification of stock of — . 

Local printing of — . 

Of deeds and contracts to be settled by 
Law officers . 

Sanction of Comptroller and Auditor- 
General required to alteration in 
account — . 

Sanction of Government of * India 
required to alterations in standard — 

Sanction of local Government required 
to introduction of local — 

Submission of indents for — 


. 432 III 
.431 (1)C 


167 
163—164 


Fortifications - 

Government of India must be consulted 
as to sites for civil buildings near — ■ . one 
Special rules for — „ . a # 2 §@ 


Furlough— 

Rules for officers departing on or return- 
ing from — overseas . . -fl 4 _ 


-117 
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INDEX. 


Paragraph, 


Government Houses— (ontd. 

Special rules regarding furniture in — . 
See also Viceregal residences. 

Government Of India- 
Administrative approval of — required 
to— 

Capital expenditure on existing resi- 
dential buildings in certain cases. 
Capital expenditure on leased residen- 
tial buildings in certain cases 
Construction of residential buildings 
in certain cases . . . 431 

Construction or purchase of residences 
in cases not provided for by rule , 
Ecclesiastical works 
Excesses over administrative appro- 
val to imperial civil works con- 
ferred by subordinate authorities . 
Excess over estimates for Residential 
buildings in certain cases 
Expenditure on leased buildings 
beyond permissible limit 
House building schemes 
Provision of two or more bouses for 
same officer . . 

Make promotions to and in ranks of 
Chief Engineer, except in Presidencies 
Must be consulted as to sites for 
buildings near fortifications 
Must report sanctions to protective irriga- 
tion works to Secretary of State 
No authority lower than — can sanction 
original estimates for productive 
irrigation works . . . 

No excess permissible in estimates for 
Imperial civil works approved by — . 
Number permanent Chief Engineers 
fixed by — 

Number of permanent divisions fixed 

ky — ' 

Number of permanent Superintending 
Engineers fixed by — . . 

Objections raised by Audit Officers to 
orders of local Governments must be 
referred to — . . .... .... 

Orders of — if Eoyal Engineer Officer 
unavailable for construction of forti- 
fications .... 5 

... Powers of — 

To classify irrigation works as pro- 
ductive . . . . . 

To pass completion reports of pro- 
ductive irrigation works . 

To pass completion reports of protec- 
tive and minor irrigation works 
To sanction excesses on estimates for 
productive public works 
Powers of local Governments to approve 
expenditure on buildings appertaining 
to — 

Reports to — required in respect of — 
Contribution works costing more 
than local Governments can sanc- 
tion . . . . 


Government of India —coM. 

Reports to — required in respect of- 
contd. 

Interprovinoial transfers . 
Superintending Engineers, except in 
Presidencies .... 

Probable excesses over estimates in 
certain cases .... 

Proposals to write off portion of 
* capital cost of residences damaged 
by calamities . 

Serious eases of misconduct on part 
of officers of engineer establishment 
Reserve right to make interprovincial 
transfers . . . . . 

Sanction of — required to — 
Abandonment of main roads . 
Alterations in designs in certain cases 
Alterations in scale of rewards for 
vernacular examinations 
Alterations in standard forms . 
Construction of military buildings in 
certain cases . . 

Leasing of residences of which rent 
exceeds 10 per cent, of officer’s 
salary . . 

Occupation of land held for military 
purposes , . . '■ ■' ■/ ■[ * 

Projects affecting interests of more 
than one province . 

Projects attended with extraordinary 
engineering difficulties N 
Provision of rent free quarters for 
more than two officers at a Govern- 
ment college . 

Reductions of rent in connection with 
house-building, schemes 
Reductions of rent not covered by 
.specific rules . . 

Reduction of rent outside provision 
of house-allowance scheme . 
Reduction^? of rent when quarters 
occupied by officer’s family after 
transfer of officer 

Reduction of rent when two or more 
houses provided for same officer . 
Removal of bridges and ferries . 
Resignation or transfer of person 
whose conduct is under investigation 
Sale or dismantlement of imperial 
buildings costing more than, 
Rs. 1,000 . ... 

Surveys for famine relief works 
charged to protective irrigation 
works . . 

Write-off of portion of capital cost of 
residential buildings 


Grant-in-aid- 

Works subsidised by Government 


Groups of' "works— "■ 

Limitations on sanctions of officers 




INDEX, 


Paragraph, 


Increments— conid. 

Date on which — become due 
May be withheld for failure to pass 
professional examination 
May be withheld for failure to pass 
vernacular examination . 

Rules regulating grant of — 

Service for — of students of Rurki 
College how counted 


Guaranteed Appointments— 

Allotment of *— to Indian Engineering 
. colleges * . . ■" • 

Of Upper Subordinates take precedence 
of appointments from other sources . 

Guards— 

Employment of — other than police . 
Rules regarding employment of police . 


Indents— 

Certificate to accompany — for 
mathematical and surveying instru- 
ments . . . . 

Emergent — on other departments to be 
avoided . . . 

For European stores . 

For forms .... * 

For stationery 

On Ordnance Department and Supply 
and Transport Corps prohibited when 
articles otherwise obtainable , . 

Rules regarding — on departments other 
than Ordnance . . . 351— 

Rules regarding — on Ordnance Depart- 
ment . . « . . . I 

Superintending .Engineers pass — for 
stores ..... 46! 


Heads of Departments— 

Local Governments may delegate 
powers of administrative approval 
% to residential buildings to — . ^ ... 

Honorary Assistant Engineer- 

Rules regulating grant of rank of — . 

Travelling allowance of — . 

Hotsse-hiiiSding Schemes— 

Reduction of rent in connection with — . 
Require approval of the Government of 
India , ... 42 


House Rent Allowances— 

Not admissible to officers of Police 
Department ..... 
When admissible to Sub- Assistant 
Surgeons 


Indirect Charges— 

Classification of 


Inspection Houses— 

Estimates for roads must include cost 


Imperial Civil Works- 

No excesses on estimates for — approved 
by Government of India or Secretary 
of State permissible . . . 181 

Imperial Departments— 

Powers of administrative approval of 
officers of — 

Non-residentiai buildings 432 11 and 111 
Residential buildings . . 431 (1 ) B C 

Imperial Service- 

Appointments to — whence made . 7 

Officers of — borne on one list with 
those of provincial service for pur- 
poses of promotion . . . 30 

Scale of pay of — • . . . 91, 92,94 

Improvements— 

$ee Extensions and Improvements 

Inaugural Ceremonies— 

Powers of local Governments to sanction 
expenditure on — , . . . 454 

Increments— 

Arrears of — withheld for failure to 
. pass examination may be granted 

V in special cases . * * *. 118.121 


Furniture may be supplied for 


Inspection Reports— 

On Executive Engineers’ offices required 
from Superintending Engineers 


Instruments— 

Vide Mathematical and Surveying 
Instruments 


Insurances— 

Local Governments may effect — of 
specially valuable provincial property 
Of Government buildings when admis- 
sible 


Interest— 

No — ■ allowed on sums deposited as 
contributions for public works . 

Interruptions— 

Of large works in progress must be 
reported to Superintending Engineer 

Iron-work— 

Purchase of — from Government 
workshops . ... 


INDEX, 


Paragraph. 

irrigation Works- 

Nee also Productive irrigation works, 
Protective irrigation works, Minor 
irrigation works. Extensions and 
Improvements 

Allowance to be made for establish- 
ment and tools and plant in estimates 
for — ...... 215 

Information to be given to Survey 
Department regarding new — . . 278 

Information to be submitted with pro- 
jects jpr — 21 3 — 21 7 

Main headings in estimates for — . 21 5 


Joining time— 

Local Governments may appoint officers 
to hold charge of current duties of 
Chief Engineers during — vacancies , 33 

Transit and travelling allowance during 
— to officer having no substantive 
appointment . . . . . 100 

K 

KasauII— 

Advances to persons proceeding for 

anti-rabic treatment to — . . 106 


Labour reports— 

How prepared . 


. 331, 333 


Land— . 

Charges for — to be included in capital 

cost of residential buildings . . 325 1 (c) 

Commencement of work prohibited on 
— not duly made over to responsible 

civil officers 

Must be sold through Revenue Depart- 
ment . . • • 

Occupation of — should be timed to 
avoid destruction of standing crops . 
Procedure in case of — acquired by 
private negotiation 

Rules for acquisition of — . • • 252 255 

Special rules regarding occupation of — 
held for military purposes 
Terms on which — and immoveable pro- 
perty may be ceded to local autho- 
rities ... * 

Language examinations — 

See Vernacular examinations 


261 

250 

267 

257 


256 


251 


Language leave— 

Allowances admissible to officers on 
Covenanted temporary engineers 
appointed by Secretary of State not 
eligible for — . • • * 

Grant of — does not affect title to 
privilege leave . . • , * 

Officers appointed' from Rurki College 
not entitled to — . 


112 


Rules regarding- 


126 

111 

122 

. 110 , 111 


Lapse of Sanction— 

To estimates 

Law suits— 

Procedure in regard to — . 

Production of official documents in - 


Paragraph. 

263 


. 159, 160 
.160 


Capital expenditure on leased residences 
to be avoided 

Chief Engineer may grant — of public 
buildings to private individuals 
Classes of officers for accommodation 
of whom local Governments have full 
power to lease residences • , 

Reduction of rent on leased residences 
when permissible . 

Rent chargeable on leased buildings 
Rent payable on alterations to leased 
buildings . ... 

Rules regarding leasing of residences 
for Government officials . 

Taxes on residences held on lease by 
whom paid ..... 
Terms of — of public buildings to pri- 
vate individuals . . . . 


322 

307 


322 

322 

322 

322 

** 322 

322 

307, 308 


Leave- 

Admissible to temporary engineers 
Applications for — how made 
Extent to which dealt with in code 
Of members of medical establishment . 

Officers transferred while on — may . be 
considered as on duty during time 
taken by transfer . 

Rules for officers departing on or 

returning from — overseas . .11 4 — 1 1 7 

Rules regulating grant of — 

See also Leave with allowances, Lan- 
guage leave. 


113 

109 

1 

152 


382 


108 


Leave allowances— 

Cease on officer taking up work other , 
than of a casual nature . 

Leave with allowances— 

Time spent on — counts for increments 

Lightning Conductors — 

Rules regarding provision of — . 

Testing of — 

Lime kilns— . 

Must not be erected near inhabited, 
parts of towns . 

Liveries and warm clothing— 

Powers of local Governments to sanc- 
tion supply of — . 


138 


93 


208 

208 


267 


' 486 (i) 


Live stock— ' j . 

Powers of local Governments to pur- 
chase . . . • 452, 462 (a) (in) 



148 


Paragraph. 

Local Allowance— 

Admissible to Superintendents of Works 71 
Restriction on ■ — admissible to Superin- 
tendent of Works . * . . . 97 

Rules regarding grant of — . . 98, 112 

Local Bodies— 

Rules regarding purchase of European 
Stores for or by — inapplicable in 
certain cases . . . . . 349 

Terras of transfer to — of — 

. Immoveable property generally . 251 

Residential buildings . . . 325X11 


Local Fund Works- 

Additional emoluments for work on — 
ordinarily inadmissible . . 135 

Classes of employment on — . . 129 

Members of department may be 
employed on — at discretion of local 
Government . . .127,128,133, 134 

Rules regarding employment on — 127 — 135 


Local Governments— 

Appoint apprentices from colleges other 

than Rurki . . . . . 11 

Appoint Lower Subordinates . . 25 

Appoint officer to hold charge of current 
duties of Chief Engineers during 
joining time vacancies ... 33 

Appoint Upper Subordinates . . 20 

Book of financial Powers is final 
authority in respect of exercise of 
powers by — . . . 

Classes of officers for accommodation 
of whom — possess full powers to 
lease buildings . . . . 

Confer distinction of Honorary Assistant 
Engineer ..... 
Constitution of new sub-division 
requires sanction of — 

Decide as between two qualified 
students of Rurki College which shall 
be appointed . . . . 10 

Decide whether personal registers to be 
maintained for temporary sub- 
ordinates ..... 42 

Definition of term .... 2 

Dispose of minor cases of misconduct 
on part of officers of Engineer Esta- 
blishment . . . ’ . . ■■■ ■ 43 

Dispose of serious cases of misconduct 
on part of Upper Subordinates . 44 

Exercise discretion as regards insurance 

of provincial property . . , 300 

Fix reserve limit of stock for divisions . 360 

Fix rents for office accommodation for 
Superintendents of Works and Execu- 
tive Engineers when in excess of 
Rs. 100 per mensem . . . 306 

Fix rents for office accommodation for * 
Superintending Engineers . . 306 

Fix rents of Class I residential buildings 325 8 


Paragraph. 

Local Governments— contd. ^ 

Fix Scales of pay of Civil Sub-Assistant 
Surgeons . . . . . 149 

Fix scales of pay of subordinate esta- 
blishments . . . . . 95 

Fix scale of tents . , . . 456 (m) 

Fix scale of typewriters . . . 456 (n) 

Fix working year for annual main- 
tenance estimates . . . . 223 

Frame rules for professional examination 1 1 8 

Grant advances of travelling allowance 104 

Grant leave to temporary engineers . A 1 3 

Make arrangements to prevent re- 
employment of dismissed persons V 54 

Make permanent promotions of Upper 

Subordinates .... 37 

Make promotions to and in rank of 

Superintending Engineer . " . 35 

Make rules regarding security deposits . 161 

May allow rent-free quarters to two 

officers at a Government College . 325 VI 

May apply ascertained savings on irri- 
gation projects from one head to 
another ..... 308, 416 
May arrange inter -provincial transfers 137 

May authorize advances to contractors 275 

May authorize employment of guards . 145 

May authorize execution and repair of 
sanitary, water supply and electric 
installation by agency other than the 
Public Works Department . . 313 

May authorize execution of works by 

Civil officers . ... 279 

May authorize expenditure on sanita- 
tion on works as contingent outlay . 271 

May authorize maintenance of capital 
and revenue accounts of minor irriga- 
tion works costing less than Rs. 50,000 414 

May authorize undertaking of contribu- 
tion works . ; . 280 

May delegate powers of administra- 
tive approval to buildings to subordi- 
nate authorities . * . 432 I 

May dispense with capital and revenue 
accounts of minor irrigation works 
costing more than Rs. 50,000 . . 413 

May employ members of department on 

Local Fund Works . .127, 128, 133, 134 

May enhance powers of Executive 

Engineers to order work from Govern- 
ment workshops . . 467 (a) (ii) 

May enhance salary of apprentices from 

colleges other than Rurki ... 11 

May extend dates of completion of open 
capital works on productive irriga- 
tion projects 401 VI 

May extend dates of completion of open 
capital works on protective and minor 
irrigation projects . . . . 418 V 

May frame rules regarding purchase or 
manufacture of reserve stock . . 360 

May framo rules to regulate execution 
of work by piecework . . . 235 

May grant special allowances to Sub- 

Assistant Surgeons . . , . 150 


149 





Paragraph. 

Local Governments— contd. _ * 

May grant transit and travelling 
allowance during joining time to 
officer having no substantive appoint- 
ment . . . ... 100 

May group sites of class I buildings in 
the same station for rent assess- 
ment ..... 325 I (j) 

May, in certain cases, sanction local 

purchase of European stores . . 340 

May introduce modifications in measure- 
ment book form . . . 334 

May lease residences for Government 

officials . . . . 322 

May permit inclusion of furniture in 

estimate for new offices . . . 302 

May permit investigation of anonymous 

complaints . . . . 158 

May prescribe procedufb for accord of 
approval to works required in public 
interests . . . . . 182 

May provide rent-free quarters for 

officers of Police Department . . 325 ¥ 

May purchase or construct residential 

buildings sub j ect to certain restrictions 320 

May recall officers permanently trans- 
ferred to service under Local Funds . 131 

' May relax rule disallowing grant of 

compensation for loss of property . 107 

9 May relax rule requiring officers to pass 

vernacular examination . . * 120 

May remit departmental charges on 
contribution works costing less than 
Rs. 1,000 . . - . . t . 283 

May sanction advances in special cir- 
cumstances . . . . * 1^5 

May sanction employment of cashiers . 341 

May sanction establishment for main- 
tenance of gardens of unoccupied 
residential buildings . . .431 (7) 

May sanction extension of period within 
which officer required to pass verna- 
cular examination . . * 121 

May Sanction local purchases of sta- 
tionery . . . • 162, 456 (]) 

May sanction payment of rent in excess 
of Rs. 20 per mensem to sub -divi- 
sional officers for office accommoda- 
tion x^rovided in their residences . 306 

May sanction permanent transfer of 

officers to service under Local Funds 1 30 

May sanction j>rovision of tennis courts 

at official residences . . • 431(11) 

May sanction purchase of books and 

newspapers . . • « * 456 (b) 

May sanction purchase of buildings 

for public purposes . ... 304 

May sanction sale or dismantlement of 
imperial buildings valued at less than 

Rs. 1,000 - 305 

May sanction sale or dismantlement of 

provincial buildings , . * 305 

May transfer residential buildings from 

Glass I to Class II and vice vend . 325 Note 


431 (11) 
456 (b) 


Paragraph. 

Local Govern'ments-~«wftL t , 

Must Submit objections raised by Audit 
Officers to their orders to the Govern- 
ment of India . • • 9 423 

Opinion of — must be recorded when 

occupation by civil dex>artinents of . 

military land is proposed • • * 256 

Powers of — in miscellaneous matters— 

To accept contracts . . • . • 450 

To approve expenditure on buildings 
appertaining to Government of 
India . ..... • • 432 * 

To create temporary divisions . . ** 

To grant advances for house- 

building .... 456 (a) (tv) 

To grant advances for purchase of 

motor cars and cycles . . . 456 (a) (V) 

To incur expenditure on productive 
irrigation works between closing 
of estimate and receipt of approval 
to completion report . . . 401 Iw 

To incur expenditure on protective 
and minor irrigation works between 
closing of estimate and receipt of 
approval to completion report . 418 111 
To pass completion reports of minor 

and protective irrigation works . 418 III 
To pass excesses on estimates charge- 
able to open capital account of . 
productive irrigation works . . 461 1 

To purchase livestock . . 45! 

To purchase, manufacture and repair 

tools and plant .... 45, 

To purchase stores . . *, 45 

To reduce or remit rents of residen- 
tial huildings .... 325 1 

To remit rent on sanitary, water- 
supply and electrical installa- 

tions . 33 

To sanction advances of travelling 

allowance to gazetted officers . 1C 

To sanction employment of temporary 

establishment . . * * ” 

To sanction establishment generally 4, 
To sanction expenditure on inaugural 
ceremonies ; 

To sanction outlay on Government 

Houses . . . • . • 431 ( 

To sanction remissions and reductions 
- of rent . . . • • * 325 j 

To sanction repairs . * • 4 

To sanction sanitary, water supply 
and electrical installations m resi- 
dential buildings . * 3 

To sanction supply of liveries and 

warm clothing ; * 4j6 

To write-off irrecoverable value ot 
stores lost . * • * * 

To write-off lossos of public money . 456 
Powers of — to accord administrative 
> approval to— /* 

Alterations and additions to Circuit 
\ Houses 431 ( 

Alterations and additions to resi- 
5 j dential buildings • 431 


325 IV 
442 


431 (10) 


INDEX* 



Index, 


Paragraph. 


■ local Governments — contcl 

Construction of circuit houses 
Construction of rion-residential 
buildings . 432 

Construction of residential buildings 
Powers of — to accord technical sanc- 
tion to detailed working - estimates 
against provision in irrigation pro- 
jects . . . . 

Powers of — to accord technical sanc- 
tion to estimates for — 

Civil works . 

Extensions and improvements of 
irrigation works . . . 

Famine relief works 
Group of works forming one project 
Military works .... 
Minor irrigation works 
Open capital works on productive 
irrigation projects 

Open capital works on protective and 
minor irrigation projects 
Renewals and replacements of Civil 
and Military works 
Renewals and replacements of irri- 
gation works . . . 

Powers of — to accord technical sanction 
to revised and supplementary esti- 
mates for — 

Civil and famine relief works 
Military works .... 
Minor and protective irrigation works 
Productive irrigation works 
Prescribe methods of valuing buildings 
with reference to repairs . . , 

Prescribe rules regulating vernacular 
examinations . 

Prescribe scale of punkhas with fittings 
for residential buildings , . . 

Procedure when defensive works under- 
taken by — , 

Promote Lower Subordinate, Office 
and Petty Establishments 
Required^ to frame rules to ensure that 
surveying and mathematical instru- 
ments are not stocked in excess of 
needs . . . 

Required to frame sanitary rules for 
extensive works . . . 

Responsible in certain cases for losses 
caused in encashment of personal 
bills of officers .... 
Restriction on powers of — to sanction 
supplementary estimates for Govern- 
ment Houses . . . , ' ■ . 

Sanction of — required to introduction 
of local forms .... 
Sanction of — required to re-employ- 
ment of dismissed officials 
Should consult Audit Officer in case of 
doubt as to powers . . 

loss#-- ) 

Of storos to be reported to Superin- 
tending Engineer . . . .31 


Losses — conti . i- ■ 

Police investigation of — of stores . 366 

Powers of authorities to write-off — of 
Public money — 

Executive Engineers . . . 468 (6) 

Local Governments . . . 456 (0) 

Superintending Engineers . . 463 (j) 

Powers of authorities to write-off — of 
stores — • 

Executive Engineers . , 467 (fe) (ili\ 

Local Governments . . . 453 

Superintending Engineers . . 462 (d) 

Powers of Executive Engineers to 
adjust — on manufacture of stores 467 (d) 
Powers oi Superintending Engineers to 
sanction estimates for — of stores 
due to depreciation . . . 462 (C) 

Responsibility of Government for — 
caused in encashment of personal 
bills of officers . . . . 346 

Unusual — in manufacture of materials 
must be reported to Superintending 
Engineer . . . . . 216 

See also Compensation for loss of pro- 
perty. 

Lower Subordinates— 

Authority competent to order dismissal 
of— 53 

By whom appointed .... 25 

Dismissals of — from Rurki College to be 
reported to Principal ... 53 

Eligible for sub -divisional allowance . 98 

Maintenance of personal registers for — 42 

May be appointed as sub-divisional 
officers ...... 96 

May be appointed to the upper sub- 
ordinate class .... 20 

May be required to furnish security . 161 

Ray of- . 95 

Promotions of — by whom made . 39 


Madras College- 

372 Allotment of guaranteed appointments 


Manufacture- 

Estimates for — of materials how dealt 

with 

Estimates required for — of tools and 
plant if cost exceeds Rs. 50 
Executive Engineers may — stock to 
keep reserve up to sanctioned limit . 
Of materials costing more than Rs, 5,000 
must be covered by estimate . 

Powers of authorities to — stores — 
Executive Engineers . . 467 

Superintending Engineers » 46 

Rowers of authorities to — tools and 
plant — 

Executive Engineers , . 461 

Local Governments 


ist 



Index. 


Paragraph. 

Manufacture— conid. 

Superintending Engineers . 462 (a) (S) 

Powers of Executive Engineers to adjust 

losses on — of stores . . • 467 (d) 

Unusual losses in — of materials to bo 
reported to Superintending Engineers 276 


Materials— 

Advances to contractors on security 

of — 

Charged to works included under head 
of “ Stores 55 . . . . 

Estimates for manufacture and collec- 
tion of — how dealt with . . . 

Manufacture or collection of — costing 
more than Rs. 5,000 must be covered 
by estimate 

Mathematical and Surveying Instruments— 
Certificate to accompany indents for — 
Cost of repairs of damage to. — re- 
coverable from porson responsible 
Executive Engineers required to report 
annually on condition of — „ • 

Local Governments required to frame 
rules to ensure that — not stocked in 
excess of needs 
Repairs to — how executed 
Superintending Engineers report on 
state of — at headquarters of divi- 
sions . . . . . 

To be obtained from Mathematical 
Instrument Office .... 

Measurement books— 

Alterations and erasures in — ... 

Basis of bills of contractors and suppliers 
Destruction of — . ... 

How maintained .... 
Inking of pencil entries in — prohi- 
bited . . • . • . 

Local Governments may introduce 
modifications in form of — 
Maintenance of standard — ... 

Standard — for repairs to buildings 
should be maintained 
Superintending Engineers required to 
inspect — 

Measurements— 

Detailed — when may be dispensed 
with . . • • • • 

Superintending Engineers responsible 
for observance of rules regarding 
check 

Medical Certificate— 

Not requiredfrom students of Thomason 
College . . . * • 

Medical establishment— 

See also Sub -Assistant Surgeons, 
Military Assistant Surgeons, Military 
Sub- Assistant Surgeons. 


335 
331 
169 
334 

336 

334 

334 

229 

337 


/ Paragraph, 

Medical establishment — conidi t 

Leave, retirements, resignations and 
deaths of members of — . 

Removal of members of — . 

Requirements of departmeitt usually 
met from civil branch of subordi- 
nate — . . . . . 

Rules regarding — . . . .146- 

Transfers of military members of — 


146 

153 

151 


how framed 
under head of 


Metal- 

Estimates for road — 

Kpad — included 
“ Stores ” 

Meteorological Department- 

Powers of administrative approval of 
officers of — 

Non-residential buildings . . 432 SI! 

Residential buildings . . 431 (1 ) C 

Military Assistant Surgeons— 

Pay of — ...... 

Staff allowance of — . 

Military authorities— . 

May impress carriage employed on 
public works . 

Military Buildings— 

Approval of Government of India 
necessary to plans of — for which no 
standard plans exist 

Must be designed according to standard 
plans . . . . . 

Procedure in regard to sale of — to 
civil departments . . 

Procedure in regard to sale or dismantle- 
ment of — . . . 

Military Officers— . *&■■■.[ 

Rent payable by — in civil employ in 
Presidency towns . . 

Military Sub- Assistant Surgeons— 

May be employed in department 

Pay of — . 

, Staff allowance of — . 

Military Upper Subordinates— 

Appointments as — in Bombay guaran- 
teed to military students of Rurki 
College . . . . 

Must forego military rank on promotion 
to Provincial service 


Military Works— 

r-Greneral of 


Director-General of — exercises powers 
local Government . . 

Powers of local Governments to accord 
technical sanction to — 

Original works .... 
Renewals and replacements 
Revised and supplementary estimates 
Special rules for — . . . . 200- 

$ee a&o Fortifications, Defensive Works. 


273 

203 

202 

25© 

305 

327 

14® 

.148 

14 ® 

22 

13 

437 



INDEX., 


Paragraph. 

Military Works Services— 

Upper Subordinates of the — may be 
promoted to the Provincial Service . 8, 13, IB 


Minor Irrigation Works- 
Authorities competent to sanction works 
against open capital account of — 

Authorities competent to extend dates 
of completion of open capital works 

On . : . . . '' ■ ' .■ 

Authorities empowered to pass comple- 
tion reports of — . . . . 

Capital and Revenue accounts to be 
maintained for — costing more than 
Rs. 50,000 , . . 

Classification of — . . 

Date of closing of construction esti- 
mates of — . ... . . . 

Definition of — . 

Expenditure on — between closing of 
estimate and receipt of approval to 
completion report . . ' . 

Extensions and improvements to — how 
charged . . . . . 

Financial prospects how to be exhi- 
bited . . . . 214, 418 IS 

Local Governments may apply ascer- 
tained savings on — from one head 
to another . , . . 

Local Governments may authorize 

maintenance of capital and revenue 
accounts for — costing less than 

Rs. 50,000 . . . . b . 

Local Governments may dispense with 
capital and revenue accounts for — 
costing more than Rs. 50,000 . 

Modifications of details of works’ . 

Papers to accompany completion reports 
of — -* . . . . * 

Period allowed for submission of com- 
pletion reports of — - . . \ . 

Powers of authorities to sanction 
detailed working estimates against 
provision in projects for — 

Powers of local Governments to accord 
technical sanction to — 

Original Works 
Renewals and Replacements 
Revised and supplementary estimates 
Provision for establishment and tools 
and plant in estimates for — may not 
be transferred to other heads . 

Renewals and replacements of — how 
cliargcd ..... 

Rules regarding charges to the open 
capital account of — . . < . 

Superintending Engineers may sanction 
reappropriations of ascertained sav- 
ings on — • from one sub-head to 
^another . ... . 

Surveys to be classified as — for which 
neither capital nor revenue accounts 
^ are kept . • 

transfer of — ■ to class of productive 
works . . . . . V 


418 IV 


418 ¥ 
418 III 


412 

410 

417 

409 


418 III 
419 


413 

416 

418 II 

418 SI 


436 IS 
441 
448 


Minor Local Government- 

Term — when used . 


Paragraph. 


Mint officials— 

Powers of administrative approval 
of — 

Non-residential buildings . . 432 III 

Residential buildings . , 431 (1 ) G 

Misconduct- 

Treatment of cases of — . . . 43, 44 

Modifications— 

See Alterations. 

Money- 

Powers of authorities to write-off value 
of public — lost — 

Executive Engineers ' * . * 468 (e) 

Local Governments . . . 456 (a) 

Superintending Engineers , . 463 (j) 

Monuments— 

Rules regarding preservation of — 


Mosques— 

See Religious edifices. 

Muster Rolls— 

Labour reports prepared from — . 

Must be written up daily 
To be used for work done by daily 
labour ...... 


Native States— 

Procedure in eases of projects 
affecting — . 

Rules regarding purchase of European 
stores for or by — inapplicable in 
certain cases . 

Special rent rules for officers employed 
in — 325 

Notifications— 

Affecting outside public to be pub- 
lished in draft .... 


21? 

349 

I (b) 

157 


Office Accommodation- 

Authority competent to fix rents for — 
for Superintendents of Works and 
Executive Engineers . . . 306 

Local Governments fix rent for — for 
Superintending Engineers . , 306 

No deduction from rent of residential 
building permissible for — , if — 
separately provided . . 325 1 (f) 

Rent admissible to sub-divisional officers 



Procedure in regard to — . 

Requisitions by Civil Officers for 


i. : 


■■ '''' 


INDEX. 


Paragraph. 

Office Accommodation— conSd. 

Rent admissible to Superintendents of 
Works and Executive Engineers who 
provide — in their residences , . . 

Payment of taxes on residences in which 
— provided by occupant . 

Where — provided in officer’s residence, 
capital cost and repairs of remainder 
to be separately fixed . . • 325 1 (f ) 

Office Establishment— 

By whom appointed . 

May he required to furnish security 

Nature of punishment which may be 
awarded to ■- . v 1 . . ' • 

Persons included under — . 

Promotions of — by whom made 


306 

306 


Open Capital Accounts— 

Authorities competent to extend dates 
of completion of — works— 

Of productive irrigation projects . . 

Of protective and minor irrigation 
projects . . . • 

Authorities competent to sanction 
works against — 

Of productive irrigation projects _ . 

Of protective and minor irrigation 
projects . . . • 

Classification as remunerative and un- 
remunerative of works chargeabffi to 
the — of a productive irrigation 
project 

Pow*s of local Governments to pass 
excesses on estimates chargeable . to 
the — of a productive irrigation 
project ♦ 

Register of sanctions against — to be 
maintained — 

Of productive irrigation projects . . 

Of protective and minor irrigation 
projects . 

Rules regarding charges to the — 

Of productive irrigation projects ■ . 

Of protective and minor irrigation 
projects . 

Opium Department— 

Powers of administrative approval of 
officers of — 

Non-residential buildings . - 432 ft 

Residential buildings . • * 431 (1 ) B 

Ordnance Department— 

Indents on — prohibited when articles 

otherwise obtainable . . • 354 

Rules regarding indents on — . .351— 35$ 

Surplus stores from — to be returned 
to nearest magazines . . * 371 

Original Works— 

Cost of — replaced how adjusted 
•Definition of — • ; 

Procedure to be observed in regard to 
— costing more than Rs. 200 . 


401 VI 
418 V 

401 V 
418 IV 

401 SS 

401 V 

401 VII 
418 VI 
401 V 
418 IV 


Overseers— 

Advances to 


Paragraph. 

- for purchase of tents 105 


Paper Currency Department- 

Powers of administrative approval of 
officers of — 

Non-residontial buildings 
Residential buildings 

Pasteur Institutes— _ - 

Advances and other concessions to 
persons proceeding to — 


Admissible to relieving officer during 
transfer of charge . . 

Advances of — on transfer . 

Date of commencement of — of officers 
appointed by the Secretary of State . 
Engineer establishment. Scales of — of 


432 III 
431 (1)0, 


5 

91,92, 
94 

Medical Subordinates. Scales of — of . 148, 149 
Of apprentice engineers and qualified 
students . . . . . 

Of apprentice overseers . . 

Of upper subordinates promoted to 
engineer establishment . 

Sole legal remuneration of members of 
department . . . - 

Subordinate services. Scales of — of . 


Pay 


325 S (b) 


Pensions— 

Not dealt with in Codo 

Of ro-em ployed pensioners included in 
salary for purpose of determining rent 
payable ...» 

Persona! Allowance- 

Admissible to Upper Subordinates on 
promotion to Provincial service 

Persona! registers- - 

May be maintained for temporary sub' 
ordinates ..... 

Must be maintained for permanent 
subordinates . . . . . 

Petty establishment— 

By whom appointed . 

May be required to furnish security 

Not required to furnish temporary 
service declaration .... 

Persons included under 

Promotions of — by whom made 

* Petty Works- 

Definition of — . 

Detailed estimates not required for - 




154 


INDEX. 


Paragraph. 

Personal interest— 

On part of officials in works and coil* 
tracts prohibited . . . . 155 

Piece Work- 

Definition of 235 

Local Governments may frame rules 
to regulate execution of work by — 235 

Not included in the term * contract ’ . 235 

Plans— 

Executive Engineers responsible for 
maintenance of — of all land within 
their charge . . . . . . 74 

Eeeord ■ — to bo maintained in Execu- 
tive Engineer’s office . . . 170, 296 

Executive Engineers responsible that — 
of buildings corrected when any alter- 
ations made . , 


Plantation establishment— 

May be required to furnish security 

Police Department- 

Grant of house-rent allowances to 
officers of — in liou of free quarters 
not permissible .... 

Officers of — may bo provided with 
rent-free quarters . 

Police Guards— 

Vide Guards. 


319 


161 


325 V 
325 ¥ 


Post and Telegraph Department— 

Authorized to execute and repair elec- 
trical installations in Government 
buildings in certain cases . . . 313 

Powers of administrative approval of 
r officers of— 

Non-residential buildings • . 432 ill 

Residential buildings . . . 431 (1)0 

Power of Sanction— 

See Executive Engineers, Local Govern- 
ments, etb. 

Presidency allowance— 

ftules regarding . . . -f 0*1 

Presidency house rent allowance— 

Rules regarding .... 
f To be deducted from rent before appli- 
cation of ten per cent, rule . . 325 | (bj 

Presidency towns— 

Special rules for recovery of rents of 
officers occupying public quarters 
in - 


101 


Prison Labour— 

Hqw included in estimates . 

Private employment— 

.Appointment of persons in — *■ 


198 


Paragraph, 
• offered by 


Prim- 

Officers may compete for — 

Municipalities for designs . . 156 

Productive Irrigation Works- 
Authorities competent to accord toch- 
nical.sanction to — . . . 436 

Authorities competent to classify works 
as— . .... . 394 

.Authorities competent to extend dates 
of completion of open capital works 
on — - . . . . . . 401 VS 

Authorities competent to sanction ori- 
ginal estimates for .... 396 

Authorities competent to sanction works 
against open capital account of — . 401 V 

Authorities competent to sanction 
revised estimates of — . . . 399 

Authorities empowered to pass comple- ' 

tion reports of — . . . 401 IV 

Classification of works chargeable to the 
open capital accounts of — as remu- 
nerative and unremunerative . . 401 11 

Conditions to be fulfilled to admit of 
work being classified as — . . 393 

Date of closing of construction estimates 
of— . . . . . . . 400 

Definition of — . . . . , 392 

Expenditure on — between closing of 
estimate and receipt of approval to 
completion report .... 401 IV 
Extensions and Improvements to — 
how charged ..... 403 

Financial prospects how to bo exhi- 
bited 214, 401 111 

How financed ..... 392 

Items included in capital cost of — . 393 

Immediate report required of antici- 
pated excesses on — . . . 399 

Local Governments may apply ascer- 
tained savings on — - from one head to 
another . . . . . 398 

Modification of details of works . . 397 

Papers to accompany completion reports 
of— . . . . . . 401 111 

Period allowed for submission of com- 
pletion reports of — . . . 4,61 1 1 1 

Powers of authorities to sanction 
detailed working estimates against 
provision in projects for — . . 398 

Powers of local Governments to accord 
technical sanction to renewals • and 
replacements of . . . . 441 

Powers of local Governments to accord 
technical sanction to — revised and 
supplementary estimates for — . 447 

Powers of local Governments to pass 
excesses on estimates chargeable to 
open capital account of — . 401 V 

Principles for determining what expen- 
diture ^ chargeable to capital and 
revenue t .... 402 

Provision for establishment and tools 
and plant in estimates for — may 
not be transferred to other heads . 398 

■ 
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INDEX, 


Paragraph. 

Productive Irrigation Works— contd. 

Renewals and replacements of — how 

charged . * • * * 404 

Rules regarding charges to the Open 
Capital Account of — * • • 401 

Superintending Engineers may sanction 
^appropriations of ascertained sav- 
ings on — from one sub-head to 
another , . . , * ' 398 

Surveys for — how treated . . 395 

Treatment of expenditure on — whon 
system found unremunerati vo . . 401 (viii) 

Professional examination— j 

Of Assistant Engineers . . . 118, 119 ; 

Subjects to be included . . . 119 

Upper Subordinates promoted to Pro- 
vincial Service not required to 
pass — . . « . . 118 

Progress Reports— 

preparation and submission of — , 338 

Projects— 

Affecting interests of more than one 
province require sanction of Govern- 
ment of India .... 429 

Allowance for establishment and tools 
and plant to be made in — for irriga- 
tion works . . . • 215 

Attended with more than ordinary 
engineering difficulties require sanc- 
tion of Government of India . . 429 

Cost of substantial section of — aban- 
doned bow dealt with in revised 
estimate . . . . * 444 

For embankments must detail financial 

responsibilities of Government . , 212 

For Roads how to be submitted tots 

Government of India • . 209 

For water-supply schemes how to be 

prepared . . . . . 218, 219 

Information to be submitted with 
irrigation — . .213 — 217 

Information to be submitted with — 
for water supply . . . .218 — 219 

Papers to be submitted with — . . 192 

Procedure in cases of — affecting Native 
States . . . . . 217 

Requiring sanction of Government of 

India 429 

Savings due to omission of substantial 
section of — may not be utilized on 
other sections . . » . 262 

Promotion- 

May be stopped as punishment . ^ . 45 

Officers of Imperial and Provincial 
Services borne on one list for purposes 
of — . . . • . • 30 

Of Lower Subordinate, Office and Petty 
Establishments by whom made . 39 

Permanent — admissible to officers 
whether present or absent . . . 27 

Permanent — of Upper Subordinates . 37 


Paragraph. 

Promotion— contd. 

Principles regulating — to ranks of Chief 
and Superintending Engineer : . . 31 

Rules regarding — of Assistant 
Engineers to ranks of Executive 

Engineers 32 

Selection of officers for temporary — . 28 

Temporary grade to grade — admissible 
to Upper Subordinates . 37 

Temporary — admissible to officers on 
duty or absent on privilege leave . 29 

To and in rank of Chief Engineer by 
whom made . . , . ■ , 33 

To and in rank of Superintending 
Engineer by whom made . . 35 

Protective Irrigation Works- 

Authorities competent to accord tech- 
nical sanction to — . . 436 I 

Authorities competent to classify works 
as — ..... 407 

Authorities competent to extend dates 
of completion of open capital works 
on— . . . . . , 418 V 

Authorities competent to sanction works 
against open capital account of — , 418 IV 

Authorities empowered to pass com- 
pletion reports of — . . . 418 III 

Classification of — . . . . 406 

Date of closing of construction esti- 
mates of — . , . . 417 

Definition of — . . . 405 

Expenditure necessary to comploto 
Famine Relief Works may be charged 
against — , . . . . 408 

Expenditure on — between closing of 
estimate and receipt of approval to 
completion report . . . 418 HI 

Extension# and improvements to — how 
charged . . . . . 419 

Financial prospects how to be exhi- 
bited . . . . 214, 418 18 

Local Governments may apply ascer- 
tained savings on — from one* head 
to another . , . . . 416 

Modifications of details of works . . 416 

Papers to accompany completion re- 
ports of — . . . . . 418 SI 

Period allowed for submission of com- 
pletion reports of — . . . 418 11 

Powers of authorities to sanction detail- 
ed working estimates against provi- 
sion in projects for — . . . 416 

Powers of local Governments to accord 
technical sanction to renewals and 
replacements of — . . . . 441 

Powers of local Governments to accord 
t technical sanction to revised and 

supplementary estimates for — . 448 

Provision for establishment and tools 
and plant in estimates for — may not 
be transferred to other heads . 416 

Renewals and replacements of — how 
charged 420 


1 m 


INDEX. 


■ ■ Paragraph. 

Protective Irrigation Works— contd. 

Rules regarding charges to the open 
capital account of — - ' . . . 418 

Superintending Engineers may sanction 
reappropriations of ascertained sav- 
ings from one sub-head to another . 416 

Surveys for — how charged . . 415 


Provincial Government- 
Term — when used .... 

Provincial Service- 
Appointments in — guaranteed to 
Indian Colleges .... 
Appointments to — whence made 
Officers of — borne on one list with 
those of Imperial Service for purposes 
of promotion . . 

Promotion of upper subordinates to — 
Scale of pay of — . . 

Selection of apprentice engineers and 
qualified students for *— 

Upper Subordinates may deejine promo- 
tion to — . 

Public Works Department Code— 

Vide Code. 

Punishment- 

Fines may be imposed by Executive 
Engineer . . . . 

Nature of — which may be awarded to 
members of clerical and ministerial 
establishments . . . 

Promotion may be stopped as — T 
Reduction to lower grade may be 
ordered as — . . 


30 
13, 14 
91, 94 

10,11 

16 


46 


47 

45 

45 


Punkahs— 

Articles included in term — . . 301 

May be supplied and maintained by 
Government in residential buildings . 431 (6) 

Purchase- 

Capital dost of residential buildings 
purchased by Government how calcu- 
lated . . . . .325 I (d) 

CasCs where rule regarding — of 
European Stores inapplicable . 

Conditions under which — of residences 
for officials permissible 
Estimates required for — of tools and 
plant if cost exceeds Rs. 50 . 

Executive Engineers may — stock to 
koep reserve up to sanctioned limit . 358, 360 
Local — of indigenous stores desirable , 350 

Of buildings requires sanction of local 
Government . . . . 

Of European Stores . t . : V : . > . 

Of residences in cases not provided for 
by rule requires reference to Govern- 
ment of India . . . . 

- Of stock for execution of sanctioned 

works . . . . . 347 


349 

320 

348 


304 

349 


321 


Paragraph. 

Purchase— contd. 

Of work from Government workshops . 356, 

467 (a) (il) 

Papers to be submitted with applica- 
tions for sanction to — buildings . 304 

Powers of authorities to — books and 
newspapers — 

Local Governments . . . 456 (to) 

Superintending Engineers . . 463 (c) 

Powers of authorities to — office furni- 
ture — 

Chief Engineers .... 457 (a) 
Superintending Engineers . 462 (a) (ii) 

Powers of authorities to — stationery 
locally — . - 

Executive Engineers . . . 468 (d) 

Local Governments . . . 456 (|) 

Superintending Engineers •. . 463 (g) 

Powers of authorities to — stores — 

Executive Engineers . . 467 (a) (ii) 

Local Governments . . . 451 

Superintending Engineers . 462 (a) (S) 

Powers of authorities to — tools and 
plant — 

Executive Engineers . . 467 (a) (S) 

Local Governments . . . 452 

Superintending Engineers . 462 (a) (i) 

Powers of certain departments to — 

residential buildings . . 431 ( 1 ) B. C. 

Powers of local Governments to • — 
livestock ..... 452 

Powers of local Governments to — 
residential buildings . . 431 (1 ) A. B. 

, Powers of Superintending Engineers to 
— tents . . . . 

Powors of Superintending Engineers to 


462 (Sv) 
463 (!) 


• typewriters 

Qualified Students— 

Maximum period of training allowable 

to— . . ^ . . 10 

Not permitted to sit for vernacular 
examination . . . . . 123 

Pay of — ...... 10 

See also Apprentice engineers 


Rangoon— 

Advances to persons proceeding for anti- 
rabic treatment to — . . . 106 

Rates— 

Schedule of — to be maintained . . 193 

Record- 

Office of — ■ of completion reports . 297 

Place of — of estimates . . , 285 

Record plans— 

Must be prepared immediately work 
completed . . ■ . . 296 

To be maintained in Executive 
Engineer’s office . . . . 170 
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INDEX, 


Paragraph. Paragraph 

Renewals and Replacements— 

169 General rule regarding classification of 

— 175 

Of productive irrigation works how 

>4, 105, 275 charged 404 

Of protective and minor irrigation works 

how charged 420 

es, Powers of local Governments to accord 

of technical sanction to — 

325 VII Of civil and military works . . 440 

ing Of irrigation works .... 441 

. 325 1V 
ily 

. 325 IV Rent— 

Lis- Admissible to sub-divisional officers who 

325 1 1 provide office accommodation in their 

tis- residences . « . 30© 

. 322 Admissible to Superintendents of Works 

cal and Executive Engineers who provide 

330 office accommodation in their resi- 

rice denees . ... . . 30© 

3251V Allowances included in salary for pur- 
>r . 325 VI 11 pose of assessing — . . 325 I (b) 

IV Authority competent to fix — for office 
accommodation for Superintendents 
i IV of Works and Executive Engineers . 30© 

Chargeable on residences held on 
lease . . . . . . 322 

318 Chargeable on sanitary, water supply 

and electrical installations . .. 329 

Chief and Superintending Engineers 
may be empowered to fix — of rosi- 
# dential buildings . . . 325 1 (!) 

For office accommodation for Superin- 
tending Engineers fixed by local 
Governments . . . . 30© 

** Incumbent of appointment for whom* 

residence provided is responsible for — 323 

Incumbent of appointment when re- 
iieved of responsibility for — . . 323 

Leviable on residential buildings hired 
^ for accommodation of officials . . 32© 

Municipal taxes payable by occupant 

leviable in addition to — . 325 I (e) (il) 

No deduction from — admissible for 
office accommodation separately pro- 
455 vided . . . . . 325 i (f) 

367 Of Class I residential buildings how 

fixed 325 8 (a) 

Of Government residences let to private 
persons how assessed . . 325 X9II 

50 . Of house leased for residence should not 

54 exceed 10 per cent, of officer’s salary 322 

59 Payable on alterations to leased resi- 
dences . . • . . . 322 

68 Bepairs necessitated by calamities not 
153 included in calculation of — of resi- 
dential buildings . . 325 (e) (i) 

Besidential buildings may be grouped 
52 together or treated separately for 

purpose of assessment of — . . 325 § (!) 

Buies for assessment of — on resi- 
dences 325 

Buies regarding — of Class II residential 
|) (h) buildings ..... 325 III 


Records— 

Destruction of official 


Recoveries— 

Of advance 


Regulations-- 

Affecting outside public to bo published 
in draft 


Religious edifices— 

Must not be destroyed or injured in 
execution of works . . 

Must not be occupied as residences 

Remission of rent— 

Bee reduction of rent. 

Remissions— 

Of departmental charges . . 283 

Of percentage charges on stores . 

Removals— 

Authority competent to order — of 
persons in Government employ 

Distinction between — and dismissals . 

Duties of Chief Engineers regarding— . 

Duties of Superintending Engineers 
regarding — . 

Of members of medical establishment . 

Procedure to be observed in cases of — 
of Government servants from depart- 
ment ■ 


Renewals— 

Of portions of residential buildings 
damaged by calamities how dealt 
with . . * • • 35 
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Paragraph. 

Rent— contd. 

Special rules for recovery of — from 
officers occupying public quarters in 
Presidency towns .... 327 

Special rules regarding — payable by 
officers employed in Native States . 325 I (b) 
Values of sites of residential buildings 
in same station may be grouped for 
purpose of assessment of — . . 325 1 (j) 

See also Reduction of Rents. 

Kent Free Quarters— 

A Admissible to Military Assistant Sur- 

• geons . . . . . . 148 

Authority for grant of — to be com- 
municated to Audit Officer . . 325 X 

Grant of house rent allowances in lieu 
of — to officers of Police Department 
not admissible .... 325 V 

Grant of — on condition that occupant 
executes repairs is prohibited . . 325 X11 

Local Governments may provide officers 
of Police Departn|ent with — . . 325 V 

May be granted to Sub-Assistant Sur- 
geons . . . . . 148, 150 

Officers provided with — are ineligible 
for admission to House Allowance 
Schemes . . . „ 327 

Papers to accompany applications for 
grant of— .... 325 IX 

Rules regarding provision of — for offi- 
cers of the Education Department . 325 VI 

Taxes on — by whom payable . . 311 


(e) (ll) 


Repairs— 

Allowance to be made for ordinary — 
to . residential buildings fixed by 
Superintending Engineers . 325 I 
Charges for establishment and tools and 
plant not included in calculating cost 
of — to residential buildings ♦ 325 S (e) (it-) 

Classification of — . . . . 220 

Classification of — to residential 
buildings as ordinary and special . 325 S (e) 
Commencement of work on periodical — > 
in anticipation of sanction to estimate 


as applied to 

. 325 S 


227 


Definition of ordinary 
residential buildings 
Definition of — . 

Detailed estimate not required for 
petty— . . . . 

Detailed estimates not required in 
certain cases .... 178, 190, 233 
Estimates for periodical — should show 
date when work last executed . 

Estimates for — to buildings to be 
countersigned by occupants 
Expenditure permissible on — in anti- 
cipation of orders on the budget estL 

mate a * e . 

Garden establishment of unoccupied 
residences chargeable to — 

Grant of rent free quarters on condition 
that occupant “executes — prohibited 325 XII 


228 

231 


included in estimates 


sanction 


Paragraph. 

Repairs— contd. 

Items to be 
for — . 

Lapse of sanction to estimates for — 
other than special .... 

Local Governments fix world ng year 
for — estimates .... 
Necessitated by calamities not included 
in calculation of rent of residential 
buildings . . . . 325 I (e) (i) 

Papers to be submitted with estimates 
for — . 

Powers of authorities to 
emergent — 

Executive Engineers 
Superintending Engineers 
Powers of authorities to sanction esti- 
mates for annual — 

Executive Engineers 
* Superintending Engineers 
Power of authorities to sanction — to 
tools and plant— 

Executive Engineers . 487 (a) (I) 

Local Governments . . . 452 

Superintending Engineers . 462(a) (vi) 

Powers of local Governments to sanc- 
tion — 

Powers of Superintending Engineers to 
sanction lump sum estimates for — * 
to buildings ..... 

Procedure in regard to requisitions 

for — 190, 231 

Provision for — how made . . . 221 

Requisitions by Civil Officers for — . i go 

Separate estimates necessary for — to 

each work or group of works . . 222 

Superintending Engineers may autho- 
rize commencement of periodical — 
in anticipation of sanction to estimate 460 (b) 
Taxes on public buildings payable by 
Government to be included in esti- 
mates for — . . , . . 233 

To ambulance wagons and tongas may 
be executed by t]ie Public Works De- 
partment ... . . 88 

To fixture^ in buildings how executed 
and charged . . . . 301 

To mathematical and surveying instru- 
ments how executed . . , 372 

To residential buildings should include 
municipal taxes payable by Govern- 
ment . . . . . 325 I (e)ii 

Valuation of buildings with reference 
to— . . 23© 

When — to leased buildings executed 
by Government the cost to he borne 
by tenant . . . , 322 

Where office accommodation provided 
in officer’s residence, cost of — to 
remainder to be separately estimated 3251(f) 
See also Special Repairs. 

Replacements— 

See Renewals and Replacements. 


INDEX. 
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INDEX. 


• . . Pftr&spftphv 

Reports— 

Annual — on Engineer establishment . 40 

Annual — on permanent subordinates 

to be maintained .... 42 

Communication of unfavourable re- 
marks in annual — to officers , 41 

Confidential and interdepartmental — 
required in cases of interprovincial 
transfers . . ... 138 

On Superintending Engineers, other ^ 

than in the Presidencies forwarded to 
Government of India ... 40 

Requisitions— 

By Civil Officers for petty works . 188 

By Civil Officers for repairs . . 190 

Reserve of Stock- 

How accounted for . . . 359 

Rules regarding maintenance of — . 360 

Residential Buildings— 

Administrative approval of Government 
of India when required to capital 
expenditure on existing — . .431 (2) 

Allowance to be made for ordinary 
repairs to — fixed by Superintending 
Engineers , . . . 325 1 (e) (is) 

Allowance to be made for special repairs 

to — fixed by Chief Engineer . 325 I (e) (i) 

Applications for administrative approval 
to the construction of — requiring 
reference to the Government of 
India . . . . 431 (1) C.D.F. 

Capital cost of — how determined for 
assessing rent .... 325 1 (c) 
Capital cost of — purchased by Govern- 
ment how calculated . . . 325 1(d) 

Capital cost of — should be kept as low 

as possible 431 (4) 

Capital expenditure to be avoided on 

leased — 322 

Charges for establishment and tools 
and plant not included in calculating 
cost of repairs to — . . 325” 1 (e) (ii) 

Chief and Superintending Engineers 
may be empowered to fix rents 
of — . . . . . 325 I (i) 

Classes of officers for accommodation 
of whom local Governments possess 
full powers to. lease — . , 322 

Classification of repairs to — as ordinary 
and special . . . , 325 1(e) 

Classification of — . . . . 325 

Conditions on which administrative 
approval to construction of — given 431 1 E 
Conditions under which construction or 

purchase of — permissible . . 320 

Construction or purchase of — m cases 
not provided for by rule requires 
reference to Government of India . 321 

Establishment allowable for main- 
tenance of gardens of unoccupied — 431 (7) 

Excesses on — forming part of a project 

estimate ..... 431 (5) 


Paragraph * 

Residential Buildings— cm ttt. 

Incumbent of appointment for whom — 

provided is responsible for rent . 323 

Incumbent of appointment when re- 
lieved of responsibility lor rlnt 

of — 323 

May be grouped together or treated 
separately for purpose of assessment 
of rent . . , . . . 325 I (i) 

No deduction from rent of — admissible 
for office accommodation if such 
accommodation separately provided 325 I (f) 
Payment of taxes on — in which office 
accommodation provided by occupant 306 

Powers of administrative approval of 
Boards of Revenue and Officers of 
Imperial Departments to the construe- * 
tion of — .... 431J1)B6 

Powers of local Governments and civil 
departments to purchase — . . 431 (1 ) 

Powers of local Governments to accord 
administrative approval to additions 

to — • 431 (2) 

Powers of local Governments to accord 
administrative approval to construc- 
tion of — . . ... 431 

Powers of local Governments to sanction 
remissions and reductions of rent on — 325 IV 
Provision of electrical, water-supply and 

sanitary installations in — . . 328 

Punkahs in — may be supplied and 
maintained by Government . . 431 (6) 

Reduction of rents of — when per- 
missible . . . » 325 II 

Reduction of rent of — when quarters 
occupied by officer’s family after 
transfer of officer .... 325 SV 

Reduction of rent on leased — when 
permissible . , . . . * 322 SV 

Reduction of rent on — outside provi- 
sions of a house allowance scheme . 325 SV 

Reductions of rent where two or more / 

— provided for the same officer . 325 SV 

Renewals of portions of — damaged by 
calamities how dealt with — . . 325 8 (h) 

Rents of Class I — liow fixed . . 325 I (a) 

Rent leviable on — hired for accom- 
modation of officials . t . 326 

Rents of . — let to private persons how 
assessed . . . . .325X111 

Rent payable for alterations to leased— 322 
Rent payable to officers who provide 
office accommodation in their — . 306 

Rent to be charged on — held on 
lease ... • * * 322 

Repairs necessitated by calamities not 
included in calculation of rent of — . 325 B 

(®) ! 

Restriction on powers on Superinten- 
ding Engineers to sanction lump sum 
estimates for repairs to — . . 233 

Revised administrative approval of 
Government of India to excesses over 
estimates for provincial — when 
required ..... 431 (5) 


M 
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INDEX, 


Paragraph. 

Residential Buildings— contd. 

Rules regarding assessment of rent 
on — . . . . . 325 

Rules regarding ecclesiastical — . 433 

Rules regarding leasing of — for Govern- 
ment officials . . ■ .. 322 

Rules regarding rent of Glass II — . 325 111 

Rules regarding sub-letting of — • . 324 

Special rules for recovery of rents from 
officers occupying — in presidency 
towns . . . . 327 

Special rules regarding rent for — 
payable by officers employed in 
Native States . . . . 3251(b) 

Taxes on leased — by whom paid . 322 

Taxes on — by whom paid 311, 325 S (e) (ii) 
Terms of transfer of — to local bodies 251 , 325 XI 1 
Transfer of — from Class I to Class II 
and vice verm . , . . 325 (Note). 

Values of sites of — in same station may 
be grouped for purpose of assessment 
or rents . . . . . 325 1 (j) 

Where office accommodation provided 
in officer’s residence capital cost and 
repairs of remainder to be separately 

estimated 325 1 (f) 

Write-off of portion of capital cost 
■ of— . . . 325 I (g), 325 II (c) 

See also Rent-free quarters. 

Residents and Chief Political Officers— 

Powers of administrative approval of — 

■ to construction of non-residential 

buildings ..... 432 III 

Resignations— 

Authority competent to accept — . . 50 

Of members of medical establishment . 152 

Of persons whose conduct is under ! 

investigation prohibited ... 49 

Retirements— 

Of members of medical establish- 
ment, , . . . . . 152 

Returns— 

Necessity for examination of period- 
ical — ...... 173 

Revenue- 

Expenditure chargeable to — account 
of productive irrigation works . 402 

Responsibility for assessments of — 

of — ^ ■ ■ . i ; '.. ■ 7 ■ -v:'- ' : ' ' ■ V 

Chief Engineers , 

Executive Engineers ... 81 

Superintending Engineers . . 09 

Revenue Establishment— / 

May be required to furnish security . 161 

Reversion— • tV\. 

To lower grade may be ordered as 
punishment . , , . 45 


Paragraph. 

Revised Estimates— 

Authorities competent to sanction 
excesses over — . 443 to 449 

Authorities competent to sanction — of 
productive irrigation works . 399, 447 

Comparison with latest sanction 
necessary ..... 290 

Criterion for deciding whether — 
necessary when portion of project 
abandoned ..... 444 

Powers of local Governments to accord 
technical sanction to — . 

Of civil and famine relief works . 443 

Of military works .... 449 

Of productive irrigation works . 447 

Of protective and minor irrigation 
works ..... 448 

Report and comparative statement must 
accompany . . . . . 289 

Required if alterations in design are 
proposed likely to affect materially 
cost of work 266 

Utilisation of completion report as — . 291 

When necessary . . . 288, 445 

Rewarsfs- 

Admissible to covenanted temporary 
engineers for passing vernacular 
examination . . . . . 126 

Admissible to upper subordinates for 

passing vernacular examination . 125 

Amount of — for passing vernacular 
examination may not be altered by 
local Governments . . . . 1*21 

Period within which — for passing 
vernacular examination admissible 
may be extended by local Govern- 
ments .. .. ' v' \ . .121 

Roads— 

Estimates for — must, include cost of 
inspection houses . . . . 210 

Information to be given to Survey 
Department regarding new — . . 278 

Main — may not be abandoned without 
sanction of Government of India . 21 1 

Papers to be submitted to Government 
of India with projects for — - , . 209 

See also Metal. 

Royal Engineers— 

Communication of unfavourable 

remarks in annual reports to — . 41 

May be appointed to Imperial service . 7 

Non-commissioned officers and soldiers 
of — eligible for appointment to 
Upper Subordinate Establishment . 20 

Officers of — only may be entrusted 
with supervision of construction of 
fortifications ..... 200, 201 

Riifes— 

Affecting outside public to be published 4 
in draft . . . . 157 

. % / ■ 


161 



INDEX. 


r, Paragraph. 

Rurki College — 

Allotment of guaranteed appointments 

to students of — . . . . 9, 10 

Appointments as Military Upper Subor- 
dinates in Bombay guaranteed to 
military students of — . . . 22 

Dismissals of Lower Subordinates from 
— to be reported to Principal . . 53 

Medical certificate not required from 

students of — .... 4 

Officers appointed from — not entitled 
to language leave . . . . 122 

Officers appointed from — subject to the 
rules regarding vernacular examina- 
tions 122 

Buies to ensure precedence being given 
to students of — obtaining guaranteed 
appointments as Upper Subordinates 23 

Service for seniority and increments of 
passed students, of — bow counted . 1 2 


Salary- 

Items 


included in 


determination of rent 


for purpose of 


325 S (b) 


Sale- 

Authorities competent to remit per- 
centage charge on — of surplus 
stock . . . 367, 462 (Is), 467 (c) (IS) 

Commission allowable to auctioneer 
on — of stores . 

Executive and Superintending Engi- 
neers may be empowered to sanction 

— of provincial buildings valued at 
less than Us. 5,000 .... 

Of Government land must be arranged 
through Revenue Department . 

Of Imperial buildings valqed at more 
than Rs. 1,000 requires sanction of 
Government of India 
Of provincial buildings may be sanc- 
tioned by local Government 
Of stores must be by public auction 
Percentage addition ordinarily to be 
made to value when stores sold to 
public or other departments . 
Superintending Engineers may sanction 

— of temporary buildings 


370 


Sanction— 

Definition of term 
Lapse of — to estimates . 

To works applies only to precise objects 
for which estimate intended to provide 
To works conveys no authority for 
commencement till funds allotted • 
Monthly return of — . ■ . 

See also Technical sanction. 


Salt Department- 

Powers of administrative approval of 
officers of — 

Non-reshlential buildings L . 432 11 

Residential buildings . . 431 (1 ) B 


178 

263 

262 

258 

2S6 


Paragraph. 

Sanitary Engineers— 

Grant advances of travelling allowance 
to Assistant Sanitary Engineers . 104 

Sanitary installations— 

Provision of — in residences . . 328 

Reduction of rent on — . • ' . 330 

Rent chargeable on — . . . 329 

Works and repairs in connection with — 
how executed . . . . 313 

Sanitary Rules— 

Local Governments required to frame — 
for extensive works . . . 276 

Sanitation- 

Local Governments may authorize 
expenditure on — on works as contin- 
gent outlay . . . . . 277 

Savings— 

Due to abandonment of substantial sec- 
tion of a project may not be utilized 
on other sections .... 262 

On works may not be utilised for addi- 
tional work not contemplated in 
original project . . . . 262 

Schedule of rates— 

See Rates. 

Secretary of State- 

Approval of — when required to com- 
pletion reports — 

Of productive irrigation works . # 461 IV (a) 
Of protective and minor irrigation 
works ... ... 418 III (a) 

No excess permissible m estimates for 
Imperial Civil Works administratively 
approved by— .... 

Sanction of — to excesses on product- 
ive irrigation works when neces- 
sary . - * • * 


Secretary to Government — 

Chief Engineer usually also — . 

Security Bonds- 

Exempt from stamp duty . 

Security Deposits— 

Form, of — for performance ot con- 
tracts . 

For performance of contracts should 
always be taken . * • 

Rules regarding — of establishment 
See also Earnest money. 

^Relative - how determined . . 

Service for - oi students of Rurki 
College how counted . 
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INDEX, 


Paragraph, 


Stock- 

Authorities competent to remit per- 
centage charges on sale of surplus 
— . . . 367, 462, (b), 467 (c) (ii) 

Executive Engineers may purchase or 
manufacture — to keep reserve up to 
sanctioned limit .... 358, 360 
Included under the head of c< Stores ” . 344 

Not likely to be required within twelve 
months to be reported for orders to 
Executive Engineer . . . 364 

Purchase of — for execution of sanc- 
tioned works ..... 347 

Superintending Engineer responsible 
for verification of — in divisions . 65 

Value of — transferred free of charge 
to he deducted from estimate . . 199 


Service- 

Officers of department liable to — in 
any part of India .... 

Settlement Department— a 

Powers of administrative approval of 
local Governments to non-residentiai 
buildings for — . 

Shillong— 

Advances to persons proceeding for anti- 
rabic treatment to — . 

Sibpur College- 

Allotment of guaranteed appointments 


Sties — 

Local authorities must be consulted as 
to convenience of — 

Of buildings must bo fixed before 
designs and estimates prepared 
Values of — of residential buildings in 
the same station may be grouped 
for purpose of assessment of rents 

Special allowances— 

Admissible to Sub- Assistant Surgeons . 

Special repairs— 

Allowance to be made for — to resi- 
dential buildings fixed by Chief 
Engineers . . . 325 

Definition of term as applied to resi- 
dential buildings . . . 325 

Powers of q^ithorities to sanction 
estimates for — 

Executive; Engineers 
Superintending Engineers 
Sanction to estimates for — does not 
lapse at end of year 

Staff Allowance- 

Of military medical subordinates 
Of military medical subordinates for- 

; feitable during illness or leave 
exceeding one month 


Stock-taking- 

Arrangements to be made for — . 

Dates of — to be entered in store 
returns . . . 

Must be conducted annually . 
Superintending Engineers may depute 
officers of other divisions to assist 


Store-keepers— 

Duties of — ■ 

May be required to furnish security . 

Stores— 

Oases where rules regarding purchase 
of European — inapplicable 
Classification of — 

Commission allowable to auctioneer on 
sale of — . . . . 

Executive Engineers may adjust losses 
oil manufacture of — 

Executive Engineers responsible for 
arrangements for custody of — 
Indents for European — . 

List of surplus — to be circulated 
Local purchase of indigenous * — 
desirable 

Losses of — to be reported to police 
Losses of — to be reported to Superin- 
tending Engineer , 

Percentage addition ordinarily to be 
mad© to value when — - sold to public 
or other departments . . V 

Powders of authorities to purchase or 
manufacture — 

Executive Engineers . . 461 

Local Governments . . . 

Superintending Engineers . 46 

Powers of authorities to write-off 

irrecoverable value of lost — 

Executive Engineers . . . ,467 

Local Governments 
Superintending Engineers 
Powers of officers to dispose of unser- 
viceable or surplus — 

Executive Engineers . 467 (c) (s) 

Superintending Engineers 


Stamp duty— 

Contracts and security bonds exempt 
from — » . 


Stationery- 

Authorities empowered to sanction local 
purchases of— 

Executive Enginoers 
Local Governments . 

Superintending Engineers 
; Custody and verification of stock of — - 
Rules for supply of — . 

Stationery, Printing and Stamps— 

Powers of administrative approval of 
Controller of— 

Non-residentiai buildings 
Residential buildings , . , 
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482 (b) 


482 (c) 

246 

369 


34.6 

378 

344 


Paragraph. 

Stores —conhL 

Powers of officers to issue — from 
storey ards to public — 

Executive Engineers . .. 467 (C) (si) 

Superintending Engineers . . ^ 462 (b) 

Powers of officers to write-off unsorvico- 
ablc — 

Superintending Engineers • 

Powers of Superintending Engineers to 
sanction estimates for losses of — due 
to depreciation . . 

Provision to be made in contracts for 
imported — . . 

Report of unserviceable — 

Responsibility for — on death or 
departure of person in charge . 

Sale of — must be by public auction . 
Sub-divisional officer responsible for — 
Superintending Engineers pass indents 

for 462 (a) (v) 

Surplus — from Ordnance Department 

to be returned to nearest magazine . 371 

See also Stock, Tools and Plant, 
Materials, Reserve of Stock, Livestock. 

Strong-rooms— 

Executive Engineers required to furnish 

certificates of security of — . . ^4 

Syb- Assistant Surgeons— 

Allowed as part of departmental esta- 
blishment . . • • 

Appointment of — how made 
Conditions of grant of free quarters or 
house rent to — 

Pay of — 

Removal of — . • # • 

Special allowances admissible to — 

Staff allowance of military — 

Sub-division— 

Constitution of now — requires sanction 
of local Government 

Sub-divisional Allowance — 

Inadmissible to Upper Subordinates on 
promotion to Provincial Service 
Rules regarding grant of — 

Sub-divisional Officers— 

Classes which may hold appointment v . 

Rent admissible to — who provide office 
accommodation in their residences 
Responsibilities of — • * • * 

Responsible for stores within sub- 
division . * * • * 

Rules regarding transfer of — 363—360, 

Sub-letting— . v. : ; 

Rules regarding — of residences . 


148 


147 

147 

150 
3 149 
153 
150 

148 


90 

306 

SO 

344 

389, 

390 

m 


Superintendents of Works— . 

Appointment when admissible . • 

Authority competent to fix rent for __ 

office accommodation for — . * 80S 


Paragraph. 

Superintendent of Works— could. 

■ Powers of — - ■' * 

Rent admissible to — who provide office 
accommodation in their residences - ■ 
Restriction on local allowance admissible 
to — 


271 
143 
347 
. 70 

m 

36 

-70 

355 


1 (e) (ii) 


64- 


Superintending Engineers— 

Accidents must be reported to — • 

Applications for temporary establish- 
ment to be made through — . 

•Approval of — required to large pur- 
chases of stock for sanctioned works 
Correspondence by — with other depart- 
ments . * , ; * , * 

Dispose of minor cases of misconduct on 
part of Upper Subordinates 
Distribution of — between classes 
Duties of — . • 

Emergent indents on other depart- 

ments to be reported to — * 

Fix allowance to be made for ordinary 
repairs to residential buildings _ 325 

Fix rents for office accommodation for 
Superintendents of Works and 

Executive Engineers up to Re. 100 
per mensem . - " 

Fix value of residential buildings 

purchased by Government . * 32 j I (Cl) 

Grant advances of travelling allowance 
to subordinates . * 

Grant advances to Overseers for pur- 
chase of tents • • * / 

If empowered, appoint Lower bubo rui- 
nates . * • * * 

If empowered, may sanction sale or 
dismantlement of provincial buildings 
valued at less than Rs. 5,000 . * 

Interruptions of large works in progress 
must he reported to — • ■ * 

May authorize commencement of work 
on periodical repairs in anticipation 
of sanction to estimate . • ?27, 460 (b) 

May authorize sale of stores otherwise 
than by public auction . • „ . * 

May be empowered to accord adminis- 
trative approval to residential 
buildings . * • . * * 

May be empowered to authorize under- 
taking of contribution works . • 

May be empowered to extend dates of 
completion of open capital works on 
productive irrigation projects , • 

May be empowered to oxtond dates ox 
completion of open capital works on 
protective or minor irrigation projects 
May bo empowered to fix rents of resi- 
dentiai buildings . , . - . 325 1 (i) 

May bo required to exercise supervision 
over Local Fund expenditure . * 

May demand submission of Works blip 
May depute officers of other divisions to 
assist in stock taking - * 



INDEX* 


Paragraph. 

Superintending Engineers— contd. 

May divert the contingencies of an 
estimate to new works . . 196, 464(d) 

May grant transit and travelling 
allowance during joining time to 
officer having no substantive ap- 
pointment . . . . 100 

May remit percentage charges on sale 
of surplus stock . . . 367, 462 (b) 

May require security from office, petty, 
plantation • and revenue establish* 

ment 161 

May sanction advances of pay and 
travelling allowance on transfer . 1 03 

May sanction alterations in declared 

date of birth 463 (b) 

May sanction destruction of records . 169 

May sanction local printing of forms . 165 

May sanction payment of rent to their 
subordinate officers for office accom- 
modation provided in their resi- 
dences . . . . . . 306 

May sanction purchase of, typewriters . 463 (i) 
May sanction sale or dismantlement of 
temporary buildings . . . 305 

May suspend commencement or progress 
of any work . . . . 274 

Must maintain register of buildings * 318 

Must report sanctions accorded by thein- 
i selves and by their Executive 

Engineers monthly to Chief Engineer 286 

Number of permanent — fixed by 
Government of India ... 36 

Powers of — 

To accept tenders . . . . 461 

To accord technical sanction to works 459 (a) 
To dispose of unserviceable or surplus 
stores . . * . . 462 (b) 

To divert contingencies to new works 459 (d) 
To grant advances for house building 463 (a) (it) 
To issue stores from storeyards to 
public. . . ^ . . . 462 (b) 

To pass excesses over estimates . 459 (b) 
To pass indents for stores . 462 (a) (V) 

To sanction alterations in designs . 459 (C) 
To sanction . detailed working 
estimates against provision in irri- 
gation projects . 398,416 

To sanction emergent repairs . . 460 (c) 

To sanction employment of work- 
charged establishment . . .141,142 

To sanction estimates, for annual 
repairs . . . . . 460 (a) 

To sanction estimates for losses of 
stores due to depreciation . . 462 (C) 

To sanction estimates for repairs to 
tools and plant . . . 462 (a) (I) 

To sanction estimates 'for special 
repairs. . . . 460 (a) 

To sanction lump sum estimates for 
repairs to buildings , . . 233 

To sanction purchase and manufac- 
ture of stores . . . 462 (a) (I) 

To sanction purchase and inanu- 


Paragraph. 

Superintending Engineers— contd. 

Powers of — contd. 

facture of tools and plant . 462 (a) (i) 

To sanction purchase of books and 
newspapers . . . 463 (C) 

To sanction purchase of office furni- 
ture . . . . 462 (a) (ii) 

To sanction purchase of tents . 462 (a) (iv) 

To sanction purchase of typewriters 463 (i) 
To sanction reappropriations of ascer- 
tained savings from one head to 
another for — 

Irrigation works . * . 398 

General ...... 459 (6) 

To sanction sub-divisional allowances 98 
Tq write-off value of public money 
lost . . . . . . 463 (j) 

To write-off irrecoverable value of 
stores lost . . . . . 462 (d) 

To write-off unserviceable stores . 462 (b) 
Principles regulating promotion to 
ranks of — . . . . . 31 

Promotions to and in ranks of — made 
by local Governments ... 35 

Delation of — to Audit Officers in 
regard to account matters . 67 

Rent for office accommodation for — 
fixed by local Governments . . 366 

Reports on — other than in Presidencies, 
forwarded to Government of India . 46 

Required to inspect and report on 

offices of Executive Engineers . , 66 

Required to inspect measurement books 337 

Required to report on condition of 

monuments 314 

Responsibility for removals, transfers 
and postings ..... 68 

Responsibility for revenue assessments . 69 

Responsible for arrangements for 

ensuring accuracy of store returns . 362 

Responsible for efficiency of establish- 
ment in their circles . . . 66 

Responsible for investigating excesses 

over sub-heads .... 67 

Responsible for observance of orders 
regarding check measurements . 337 

Responsible for submission of revised 
estimates when necessary . . 289 

Responsible for verification of stock 
in divisions ..... 65 

Responsible that limit of reserve stock 
not excessive .... 360 

Responsible that no delay occurs in sub- 
mission of Completion Reports . 65 

Responsible that sanitary rules on exten- 
sive works are observed . . . 276 

Should inspect all public buildings 
annually , . . . . 317 

Unusual losses in manufacture of 
materials must be reported to — . 270 

Supplementary Estimates— 

Amount of original estimate to be 
included in — . . . . 287 



Paragraph. 

Supplementary Estimates— contd. 

Powers of local Governments to accord 
.technical- sanction to — for— 

Civil and famine relief works . . 446 

Military Works - . . . . 449 

Productive irrigation, works . . 441 

Protective and minor irrigation w orks 448 
Restriction on powers of local Govern- 
ments to sanction — for Government 
Houses . . . . . 431 (9) 

When necessary .... 287 

Supply and Transport Corps- 
Indents on — prohibited when articles 
otherwise obtainable • . . 354 

Survey Oeparfstieni— 

Information to be given to — regarding 
new roads and irrigation works . 2TE 

Powers of administrative approval of 
officers of — 


Non -residential buildings 
Residential buildings 

Surveying instruments— 

See Mathematical instruments. 
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118, 233 


Surveys— 

Allowance to be made for establish- 
ment in estimates for large irriga- 
tion— 

Por productive irrigation works how 
treated 

Por protective irrigation works and 
famine relief works how charged 

To be classified as works for which 
neither capital nor revenue accounts 
are kept . . . 

Suspension— 

Persons whose conduct is being investi- 
gated should be placed under — 

Suspension ©f work— . 

Superintending Engineer may order 


Taxes * 

Estimates for repairs to public buildings 
should include — payable by Govern - 
ment . . . • ♦ 232 

Executive Engineer responsible for 

assessment of — . ' - * / 31 1 

Municipal ’ — not leviable on public 

buildings in cantonments . . 311 

On public buildings by whom payable * 311 

On rent-free quarters by whom payable 311 

On residences held on lease by whom 

paid . • * * * 322 

Payable by Government on residential 

buildings to be included in repairs 325 1 (e) «i 


Paragraph. 

Taxes— contd. * 

Payable by occupant are leviable in 
addition to rent . . . 325 I (©) SS 

Payment of — on Government Houses . 312 

Payment of — on residences in which 
office accommodation provided by 
occupant . , . . 306 

Technical Sanction- 

Authorities competent to accord — to 
productive and protective irrigation 


Can be accorded only in Public Works 
Department . . . . 

Definition of — . 

Not required for .petty works, potty 
repairs, and lump sum repairs to 
buildings ..... 
Powers of local Governments to accord 

t° M 

■ Civil Works . 

Extensions and improvements o! 

irrigation works . 

Famine Relief Works . . 

Minor Irrigation Works . 

Military Works .... 
Powers of local Governments to accord 

— to renewals and replacement of— 
Civil and Military Works 
Irrigation Works 

Powers of local Governments to accord 

— to revised and supplementary 
estimates for — 

Civil and Famine Relief Works 
Military Works . . . . 

Productive irrigation works 
Protective and minor irrigation works 
Powers of officers to accord — * 

Executive Engineers . 
Superintending Engineers . • 


Temples— 

See Religious edifices. 

Temporary engineers— 

Leave admissible to — 

Vernacular examination of covenanted 
— appointed by Secretary of State . 

Temporary Establishment— 

Must be applied for through Superin- 
tending Engineer . . * 

Powers of local Governments to sanc- 
tion — . * • 

Rules regarding employment of — 

Tenders— 

Advertisements and forms of — 
must be approved by authority com- 
petent to accept — 

Amount of earnest money to accom- 
pany — ■ • * ■ ■ * 

Contents of notice calling for— . 


139 
139, 140 
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Paragraph. . 

Im&m—conid, 

Lowest — should usually be; accepted . 244 

May not be accepted from persons 
directly or indirectly connected with 
Government ..... 241 

Officers empowered to accept — . . 248 

Opening of— . . . . . 241 

Rules regarding invitation and accep- 
tance of — .... . 240 — 244 

Should be accompanied by earnest 
money . . . . . 242 

Tennis courts—; 

Rules regarding provision of - 
expense ... 


-at State 

• 431(11) 


Tents- 

Advances to Overseers for purchase of — 1 05 

Local Governments fix scale of — . 456 (m) 

Powers of Superintending Engineers to ; 
purchase— . . . v 462 (a) (iy) 

Thomason College— 

See Rurki College. 

Theatres— 

Government buildings not to be used 


Tombs— 

See Religious edifices. 


Tools and Plant- 

Allowance to be made for — in estimates 
for— 

Contribution works . . . 283 

Generally ..... 197 

Imperial works . . . . 199 

Irrigation works . . . . 215 

Charges for — * not included In cal- 
culating cost of repairs to residential 
buildings . . . . 325 I (e) (II) 

Charges for — not included in capital 
cost of residential buildings . . 325 1 (c) 

Expenditure permissible on — in anti- 
cipation of orders on the budget esti- 
■ mate’ ; .. . ■ ' . . . . . 

Included under the head of “ Stores ” . 

Local Governments empowered to remit 
charges for — on contribution works 
costing less than Rs. 1,000 . 

Powers of authorities to purchase and 
manufacture — 

Executive Engineers . 467 (a) (i) 

Local Govornmonts 452 

Superintending Engineers . 462 (a) (I) 

Powers of authorities to repair — 

Executive Engineers . . 467 (a) (i) 

Local Governments . . . 452 

Superintending Engineers 462 (a) (vi) 

Purchase or manufacture of — must be 
covered by estimates if cost exceeds 
Rs. 50 . * 348 


Paragraph. 

Tool and Wlml—contiL 

Savings on ordinary — in an irrigation 
project may not be diverted to other 

heads 395, 41 g 

Value of — transferred free of charge to 
be deducted from estimate . . 199 

Transfers— 

Acting allowance cannot be drawn by 
relieving officers till — completed . 382 

Advance of pay and travelling allowance 
on— . . . . 103 

Allowances admissible on — to officer 
having no substantive appointment . 100 

Duties of Chief Engineers regarding — . 59 

Duties of Executive Engineers 
regarding — . 76 

Duties of Superintending Engineers 

regarding— 6g 

* General rules regarding — of charges . 377, 382 
Government of India reserve right to 
make inter-provincial — of senior 
officers ...... 35 

Of charges other than divisions and 
sub-divisions . . . . 391 

Of funds between contribution works 
prohibited ..... 284 

Of members of medical establishment . 151 

Of persons whoso conduct is under 
investigation prohibited ... 49 

Of residential buildings from Class I to 
Class II and vice versa 325 

Papers to be submitted on — of divi- 
sional or sub -divisional charges . 383 

Procedure in regard to — of divisional 
and sub -divisional officers . 383—390 

Procedure to be adopted in regard to 
reports on officers in case of inter- 
provincial — . . . . 40 

Rules regarding inter-departmental — 136, 138 
Rules regarding inter-provincial — . 136, 137 

Special rules under which relieving 
officers may be considered on duty 
before — completed . . . 382 

Terms of — of — 

Government buildings to local bodies 325 XU I 
Immoveable property generally . 251 

Travelling allowance— 

Admissible on transfer to officer having 
no substantive appointment . . loo 

Admissible to Honorary Assistant 
Engineers . . * * ' . , 33 

Advances of — when admissible and 
by whom granted . ... . .103,104 

Assistant Engineers appointed on or 
before May IStli, 1012 draw — of 
Executive Engineers in ninth and 
tenth; years of service . . . 32 

To labourers brought from a distance . 99 

Transit allowance— 

Grant of — during joining time to officer 
having no substantive appointment . 100 
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Typewriters— 

Local Governments fix scale of — . 458 (n) 

Superintending Engineers may sanction 

purchase of — . . . 463 (i) 


Upper Subordinates— 

Appointments guaranteed to — from 

Lidia n Colleges . . . .9,20,22 

Appointments of — whence made 19, 20, 21 

Cases of misconduct on part of — . 44 

Eligible for sub'di visional allowance . 98 

Grading and pay of — promoted to the 

Provincial service . ... 15 

Local Governments appoint — . 20 

Local Governments make permanent 

promotions of — ... 37 

Lose sub-divisional allowance on pro- 
motion to Provincial service . . 16 

Maintenance of personal registers for — 42 

May at their option be permanently 
transferred to service under Local 
Funds . . . . . . 130 

May bo appointed as sub-divisional 

officers ..... 90 

May be promoted to Provincial service 8, 13, 18 
May decline promotion to Provincial 

service / . . . . . 16 

Military — must forego military rank on 
promotion to Provincial service . 1 3 

Not required to pass vernacular and 
professional examinations on promo- 
tion to Provincial service . .118,124 

Of rank of Supervisor may be promoted 

to Provincial service . . 14 

Pay of — . . . . 95 

Personal allowance when admissible to 
— on promotion to Provincial service 15 
• Promoted to Provincial service are 

liable to the rules of that service . 1 7 

Promoted to Provincial service will 

ordinarily be Sub-Engineers . . 13 

Eules to ensure precedence being given v 

to students of Eurki College obtaining 
guaranteed appointments as — ^ . 23 

Temporary grade to 'grade promotions 
admissible to — . . . 37 

Vernacular examination of — . • 125 


Verbal Orders— 

Should oidinarily be confirmed in 
writing . 

Vernacular Examinations— 

Apprentice engineers and qualified 
students should not be permitted to 
sit for — . . . > . 

Leave admissible for preparation for — . 

Officers appointed from Eurki Co Hog A 
required to pass — . 

Ee wards admissible to Upper Subordi- 
nates for passing — . . . . * 


Paragraph. 

Vernacular Examinations— mM. 

Rules regarding — . . . 1 20 — 1 26 

Time allowed for joining after . * 111 

Upper Subordinates promoted to Pro- 
vincial service not required to pass — 124 

Veterinary Department— 

See Agricultural and Civil Veterinary 
Department. 


Viceregal Residences- 

Rules regarding 


431 (8), 434 (Si) 


Volunteer Corps- 

Rules regarding occupation of Govern- 
ment buildings by — . . .315,316 


218, 211 


141,142 

141,142 

142 


Water Supply- 

Information to be submitted with pro- 
jects for — . * . . . S 

Provision of — installations in resi- 
dences . . . 

Reduction of rent on — installations . 
Rent chargeable on — installations * 
Works and repairs in connection with 
— installations how executed . 

Work-charged Establishment— 

Not required to furnish temporary 
service declarations 

Powers of Executive Engineers to sanc- 
tion — . . . . . . 1 

Powers of Superintending Engineers to 
sanction — - . . . . . 1 

Rules regarding employment of — 

Wages and travelling allowance of — 
for period occupied in journeys to 
and from work * 

Workshops— 

Cost of work executed in divisional — 
for private parties to be recovered in 
advance ... 

Only work required by department to 
be undertaken in divisional — . 
Purchase of work from Government — 
Status of divisional — . 

Works Slip- 

Submission when necessary 
Superintending Engineers may demand 
submission of — 


Write-off— , ' ' ' , 

Of portion of capital cost of residential 
buildings . 325 I (g) (h), 325 SI (c) 

Powers of authorities to — irrecoverable 
value of stores lost — ■ 

m. Executive Engineers . . 467 (b) (Hi) 

W Local Governments . . * 453 

Superintending Engineers . - 462 (d) 
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Paragraph. 


Write-off — conid. 

Powers of officers to — - unserviceable 
stores — 

Executive Engineers 
Superintending Engineers 


Write-off— contd. 

Powe^a of authorities to — losses of 
public money— 

Executive Engineers . 

Local Governments 
Superintending Engineers ' . ■ . 

Powers of officers to — tools and 
plant — 

Executive Engineers . 467 (b) (i), (is. 
Superintending Engineers 


467 (C) (Hi) 
. 462 (to) 


^illadars — 

Eligible for sub-divisional allowance . 
May be appointed as sub-divisional 
officers . 



APPENDICES, 


-Rules relating to officers and subordinates when employed with an 

army in the field . * 

-Contracts and agreements involving liabilities on the part of the State 

-Statement showing the different classes of deeds, contracts and other 
instruments which may be executed by the Public Works Depart- 
ment and the authorities empowered to execute them . * • • 

-Rules for the preparation of indents on the Stores Department of the 

India Office . . . 

-Instructions relating to the testing of stores purchased in India 

-Table of limits of cost permissible on the 10 and 12| per cent bases of 
salary for quarters for officials on various scales of pay # • 


Appendix 1, 




APPENDIX 1, 

RULES RELATING TO OFFICERS AND SUBORDINATES WHEN EMPLOYED WITH 

AN ARMY IN THE FIELD. 

1. The following revised scale of relative rank for precedence for civil officials of the Public 
Works Department with an army in the field is published in supersession of that notified in 
clause 100 of India Army Circulars of 1890 : — • 


- 

Relative Military Ranh 

Departmental Rank. 

; ■ ; : : : ■ ■ : ■ ^ ; : ^ , — 

Superior Establishment. 

Lieutenant-Colonel 

Major . 

Captain 

Lieutenant . . , 

Chief and # Superintending Engineers. 

Executive' Engineers of 18 years’ service and over. 
Executive Engineers of under 18 years’ service and 
Assistant Engineers of 9 years’ service and over. 
Assistant Engineers of under 9 years’ service, 


Subordinate Establishment, 
(European). 

Deputy Commissary .... 
Assistant Commissary 

Conductor. . 

Sub -Conductor 

Sergeant . 

Sub-Engineers, 1st grade (Rs. 400 per mensem). 
Sub-Engineers, 2nd grade (Rs. 300 per mensem). 
Sub-Engineers, 3rd grade (RiS. 250 per mensem). 
Supervisors, 1st and 2nd grades (Rs. 200 and 150 per 
mensem). 

Overseers, 1st, 2nd and 3rd grades (Rs. 100, Rs. 80 
and Rs. 60 per mensem). ^ 

Subadar . . . . . 

Jemadar . . . , . 

Warrant Officer .... 

i , i: - ■■ ' , ■ "... ■■■ • ■ ; 

Si ■ .■ , , 

(Indian), 

Sub-Engineers. 

Supervisors. 

Overseers. 


The ranks hereby conferred do not give these departmental officers any disciplinary powers 
whatever over soldiers, but entitle the officers concerned to take their places on mixed committees 
according to dates of commission. Officers holding commissions as volunteers will not take 
that rank on service, but will hold the rank conferred by their departmental standing. 

Military officers borne on the permanent cadres of the Public Works Department when 
employed departmentally in the field will retain the army rank to which they are- entitled, 
except in cases where their civil positions according to the above comparative table entitle them 
to higher rank. In such cases they will be given local rank according to the foregoing table. 

2. The ranks hereby assigned entitle the officers concerned to be saluted by the rank and 
file, akd carry with them all the privileges and advantages attaching tavern under the rules 
in force at the time. 

APPENDIX 2 . 

CONTRACTS AND AGREEMENTS INVOLVING LIABILITIES ON THE PART OF THE 

STATE. 

(Referred to in paragraph, 456 of the Code.) 

The following rules are laid down to regulate the powers of the Government of India and 
of local Governments and Administrations to enter into or sanction contracts and agreements 
involving liabilities on the part of the State : 

* Statutory Rules. 

The following provisions and restrictions are prescribed by the Secretary of State in Council, 
in exercise of the power reserved to him by Statutes 22 and 23 Viet., Cap. 41, section 1, and shall 
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[No. 


apply to all concessions, grants, leases, and contracts (except such as may be made under any 
special legislative sanction) made or entered into by the Government of India, or by a local 
Government or Administration or other authority in India, to or with any person, firm, 
company, syndicate, municipality, or other public body who or which has applied for the same 
for mining, 'milling or any other industrial or manufacturing purposes or for the purpose of any 
railway, tramway, water works or other undertaking of a like nature, not being for ordinary 
agricultural or settlement purposes or for the purpose of securing the exploitation of forest 
produce from State forests, 

I. — No concession, grant, or lease of land, of mineral or forest rights, of right to water 
power or of right of way or other easement, or of any privilege in respect of .land, of mineral 
or forest rights, of right to water power, or of an easement, and no contract involving the execu- 
tion or maintenance by Government of works, shall be made or entered into by the Government 
of India to with or in favour of any person, firm, syndicate, company, municipality or other 
'public body for any of the purposes above mentioned without the express sanction of the 
Secretary of State in Council, — 

if such concession, grant, lease, or contract 

(a) is intended to endure for a period exceeding ten years and is not accompanied by an 

unconditional power of revocation or cancelment by the Government of India 
at any time during such period on the expiry of six months’ notice to that effect, 
and imposes on the revenues of India an annual liability in excess of fifty thousand 
rupees; or 

(b) imposes on such revenues a charge or expenditure or liability to damages in excess 

of twelve lakhs of rupees ; or 

(c) involves the cession of property or rights of which the estimated value exceeds twelve 

lakhs of rupees, 

II. — No concession, grant, or lease of land, of mineral or forest rights, or of right to water 
power, or of right of way or other easement, or of any privilege in respect of land, of mineral 
or forest rights, of right to water pow r er, or of an easement, and no contract involving the 
execution or maintenance hy Government of "works, shall be made or entered into by any local 
Government or Administration or other authority in India to, with or in favour of any 
person, firm, company, syndicate, municipality, or other public body for any of the purposes 

Jabovementioned without the express sanction of the Government of India and of the 
Secretary of State in Council, — 

if such concession, grant, lc|£se, or contract 

(a) is intended to endur^ffor a period exceeding ten years and is not accompanied by 

an unconditional power of revocation or cancelment by the Government of India 
at any time during such period on the expiry of six months’ notice to that effect, 
and imposes on the revenues of India an annual liability in excess of fifty thousand 
rupees ; or 

(b) imposes on such revenues a charge or expenditure or liability to damages in excess 

of twelve lakhs of rupees ; or 

(c) involves the cession of property or rights of which the estimated value exceeds twelve 

; lakhs of rupees. 

III. — No such concession, grant, lease or contract shall he made by any local Govern® 
ment or Administration or other authority in India to, with, or in favour of any person, firm, 
company, municipality, or other public body for any of the purposes abovementioned without 
the express sanction of the Government of India, — 

if such concession, grant, lease, or contract 

(u) Js intended to endure for a period exceeding five years, and is not accompanied by 
an unconditional pow r er of revocation by the Government ai any time during 
such period on the expiry of six months’ notice to that effect, and imposes on the 
revenues of India an annual liability in excess of five thousand rupees ; or 

(&) imposes on such revenues a charge or expenditure or liability to damages in excess 

, of one lakh of rupees ; or 

(c) involves the cession of property or rights of which the estimated value exceeds one 
lakh of rupees, 

IV. — No such concession, grant, lease, or contract shall he made by any local Govern- 

ment or Administration or other authority in India to, with, or in favour of any joint stock 
company except with the sanction of the ‘Government of India, and subject to these rules so 
far as the same may he applicable, ( , 


173 



Authorities empowered to 
execute. 


Class of deed, contract, etc, 


By Chief Engineers, Superin- 
tending Engineers, Superin- 
tendents of Works, Executive 
Engineers in the Buildings 
and Roads and Irrigation 
Branches, the Military Secre- 
tary to His Excellency the 
Viceroy and the Superinten- 
dents of the Viceregal Estates. 




Nos. 2 & 3] 


appendices. 


0 , VXSSSZSti 

with the express assent of TT . 

the Secretary of State in Council in cases falling withm Rule I or II , 

the Government of India. 

And the Secretary of State in Council and the Government of India, as the case may be, may 
in his or their absolute discretion * e ^ s ® a ssen concession grant, lease, or contract which 

o, ». 

necessary to the validity ®j no f e ™°u n | er Secretary of State ; and when the assent of the 

Government. . _ . n T vtt inclusive shall not- apply to any concession, grant, 

’• Ki — -» — * * 

issued or approved, by the Secretary of State m Council. 

Supplementary Rules. 

r™ a.— in ««. wh« « is °«gs $%« ^r*SS£ZS£££ 3S ; 

ments, such as those contemplated in y framed that it will be beyond the 

ments, if the rights under rights o r any part of them, except with 

of local Governments and Administrations in cases 

coming ^““ 0 ^"° e and agreements will further be subjecttoan special provisions 

-fejSESgJSSsSKS 
sstissstt « — .« r 

o, .Ksrss.S’i " a ”v -*»“ ”"*■ ^ » 

approved by the Secretary of State in Council. 

APPENDIX 3. 

STATEMENT SHOWING THE EeIIcUTE D D BY THE PUBLIC WORKS 
SSSSSThKtKSI TO EXECUTE THEM. 

Nos. 1589-1603, dated the 25th September 1913.) — « 
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Authorities empowered to 
.. execute, 


Class of deed, contract, etc, 


All instruments relating to the execution of works 
of all kinds connected with buildings, bridges, 
roads, canals, tanks, reservoirs, docks, harbours 
and embankments ; and also instruments re- 
lating to the construction of water- works, 
- sewage works, the erection of machinery and the 
working of coal mines. 


By Chief Engineers, Superin- 
tending . . Engineers, Superin- 
tendents of Works, Executive 
Engineers in the Buildings 
and Roads and Irrigation 
Branches, the Military Secre- 
tary to His Excellency the 
Viceroy and the Superinten- 
dents of the Viceregal Estates. 


Security bonds for the due performance and comple- 
tion of works. 

Security bonds for the due performance of their 
duties by Government servants whom the officers 
specified have power to appoint. 

Leases for grazing cattle on canal banks or road- 
sides ; for fishing in a canal ; for the cultivation 
of land under the Irrigation Department ; leases 
of water for irrigation and other-purposes, and 
leases of water power ; and instruments relating 
to the sale of grass, trees or other produce 
on roadsides or in plantations. 


Ditto 


ditto. 


Ditto 


By Chief Engineers, Superin- 
tending Engjneell, Superin- 
tendents of Works, Divisional 
Officers in the Buildings and 
Roads and Irrigation Branches, 
and in Bengal and Bihar and 
Orissa by sub -divisional 
officers of the Irrigation 
Branch, 


Leases of houses, land or other immoveable 
property, provided that the rent reserved shall 
not exceed Rs. 5,000 a month. 


By all Chief Engineers, Superin- 
tending Engineers, Superin- 
tendents of Works and Exe- 
cutive Engineers in the Build- 
ings and Roads and Irrigation 
Branches. 


All instruments connected with the re-conveyance 
of properties given as security. 

Instruments connected with the collection or 
farming of tolls at bridges or ferries or other 
means of communication provided by the Local 
Government. - 


Agreements for the recovery of fines on’account of 
drift wood or other timber passing into a canal. 

Ail deeds and instruments relating to any matters 
other than those specified in heads I to 9. 


Ditto « 

Irrigation Branch, 


By Secretaries and Joint Secre- 
taries of local Governments, 


Note. — The power to execute instruments is of course limited by any other existing order imposing resti lo- 
tions on contracts to be entered into. For instance, no officer empowered under this Appendix to execute an 
instrument, can execute one which he is prohibited to enter into by the rules in Appendix 2, or by any .oilier 
departmental or local order ; and no officer can execute a contract which under departmental or local rules is 
beyond his power to enter into. 


APPENDIX 4. 

RULES FOR THE PREPARATION OF INDENTS ON THE STORES DEPARTMENT 

OF THE INDIA OFFICE. 

1. The following rules apply to indents transmitted to the Director General of Stores, 
India Office, by local Governments, by the Director .General of Military Works, by Superin- 
tending Engineers in the Public Works Department, Divisional Commanding Royal Engineers 
in the Military Works Services, the Superintendent, Port Blair — and any other officers specially 
authorised by the Government of India, and by local Governments. 
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2. Six copies of all indents must be sent to the India Office either in print, or, whenever 
it may be found more convenient or economical to do so, typewritten on printed skeleton forms. 

It is essential, however, that all copies of each indent, whether m prmt or typewritten, should 
be tden“ and that all copies should be on tough paper and clearly legible. Two copies of 
each indent should at the same time be forwarded for scrutiny to the Government of India 
•through the local Government eoneerned. 

Note.— When an indent is sent in confirmation of a telegraphic demand, a note should he inserted m the 
indent itself to that effect. ■ 

3 Indents must be made out on Public Works Department form No 139 and must be 
accompanied by an explanatory memorandum giving the fullest possible mformation m regar 
to requirements. Calculations and specifications must be clear and complete, and “"st “e 
supplemented by drawings, models, or samples when these are necessary to elucidate a desorip- 
tionor to ensure an accurate comprehension of what is wanted. In the case of ord *? ar y 
manufactured by many firms and required for ordinary purposes, indenting officers should 
■enter in their indents only the names of the articles they require and should refram from specifying 
£ partffiX fiCXd from prescribing any special makes or brands, as such limi ations may 
lead to increases in the prices. There is, however, no objection to their naming m notes explan.*- 
torv^ of ^ their requirements, the makes or brands which the supplies should resemble They 
should also invariably explain the purposes for which the articles indented for are required, 
and, whenever practicable, should state the latitude that may be allowed m varying the items. . 

Tu the case of articles of special character, or required for a special purpose, which, for certain 

L the ffidents In such cases remarks should also be added explammg the necessity for obtain- 
‘in" the required articles from the firms mentioned. 

Indents of officers who are authorised to telegraph direct to ^.“^woTftlv S 
India Office, must bear prominently on the first page a distmguishmg code word for any sub 

■sequent telegraphic reference which may be necessary. , , , 

, The date b v w hich each item should be received in India should invariably be e ? ter ® d 

■have°bemi demanded in advance, and should quote against such items the letter or telegram m 
which the advance demand was made. ...■•■■« , , 

When a local Government is aware that a work chargeable to Provincial Services will be 

ETtad formai 

sanction to the estimate for the work. 

rs *«. «» w »«“ 

sovereign to fifteen rupees. ^ 

0 Indents - £ be = b -d 

of the number of an indent and the number of an item 
.may fully identify the ^ for Imp6rial Services may be included in the 

itSTrSrXSdSrstees chargeable to any head will he classified as “ Imperial” 

advantageously procured from such sources. ’ ' 

■ ■: i ■ ; ■ 
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9. If any indent on England contains items which it is possible to obtain of Indian manu- 
facture, or which are of indigenous origin, it should be distinctly explained on the face of the- 
indent in the column of remarks why such articles have been indented for from England instead 
of having been procured in India ; otherwise they will be liable to be cancelled. 

10. Each indent must carry a certificate of the necessity for the stores indented for and 
that they cannot be advantageously procured of local manufacture or from surplus stores of 
other Departments, Railways or Administrations. 

11. All indenting officers are responsible that funds are available to meet expenditure on. 
indents submitted, and they will inform the Audit Officer how such funds are to be provided 
and furnish him with a copy of the indent. 

Note. — T he sanction of the local Government will be sufficient authority for the indenting officers to 
indent for stores for Provincial Services chargeable in whole or in part to the grants of the next or ensuing years • 
(see paragraph 4), but for stores for Imperial Services in like circumstances the sanction of the Government 
of India must be obtained to the proposed lock-up of funds (unless the amount of the indent does not exceed. 
Bs. 5,000 or sanction to the provisional grant for the next year has been received) before indenting officers send 
indents which include stores of this class to the India Office. Beports of indents sent forward for stores for 
Imperial Services under the exceptions stated should, however, be made to the Government of India for 
information. 

12. It must be remembered that the Director General of Stores will not proceed to consider: 

an indent if transmitted in an incomplete form. ; 

13. Local Governments and all officers who submit indents direct to the India Office, are 
authorised to communicate freely with the Director General of Stores, India Office, regarding 
future requirements and on all matters connected with the supply of stores ; this power may, 
at the discretion of the local Government, be delegated to Superintending Engineers. The 
telegraph may be used when necessary for direct communication by those authorised to do so. 


Estimates. > x 

14. In order to facilitate the preparation, by the IndiaJOffice, of the estimates of expenditure- 
on English stores, all officers indenting for stores from England should prepare and forward, 
through the proper channel v to the Government of India, annual forecasts in Public Works 
Department form No. 140, showing under each service head the estimated value of stores required 
for the ensuing financial year and also the total estimated freight on such stores. 

15. The estimates should show clearly the major and fund heads to which the stores are to 

be charged in the Home Accounts, and should be carefully framed on the basis of previous ex- 
perience, modified to meet the known or probable requirements of the year to which they relate.. 
The Military Works estimates should be forwarded to the Government of India in the Army 
Department, and all other estimates to the Government of India in the Public Works Depart- 
ment, not later than the 1st of August in the year preceding that to which they relate. An 
abstract of these estimates will be forwarded by the Government of India to the India Office so as ; 
to arrive there not later than the 1st of October in each year. If, in exceptional cases, it 
should be impossible to despatch the abstract estimates in time to reach the India Office by the 
1st of October, the Secretary of State should be informed by telegraph of the estimated 
amounts under each major and fund head in hundreds of pounds sterling. In such cases the 
telegram from the Government of India should reach the Secretary of State not later than the* 
1st October. ' ^ 

16. In preparing estimates, which are intended to show the probable amount likely to be- 
expended in England in the next ensuing financial year, i.e. 9 from the 1st April to the 31st March- 
following the date of their receipt by the India Office, it must be borne in mind that an interval 
must of necessity elapse between the receipt of an indent and the payment for stores therein* 
demanded, and it may therefore be assumed that stores for which indents are sent to the India 
Office between the 1st of January and the 31st of March will not, as a general rule, be paid for 
until the following financial year. 

17. In these estimates the cost of stores should be given in English currency, at the rate of 
Rs. 15=£L 

Annual return of expenditure, on stores. 

18. A return showing the expenditure incurred in India on the purchase of stores during 
the previous year should be prepared in accordance with the instructions laid down in the letter 
from the Government of India in the Department of Commerce and Industry, No. 10892-10905 
— 36, dated the 9th October 1914, and submitted to the proper department of the local Govern- 
ment, by whom a consolidated return for the whole Province will be compiled and forwarded 
to the Government of India in the Commerce and Industry Department not later than the* 
31st August each year. 
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INSTRUCTIONS REGARDING THE TESTING OF STORES PURUHAbtD la 

The attention of officers of the Department is invited to the faculties for testing materials 
that are offered by the Government Test House, Calcutta. 

Aci<Js> The list given in the margin indicates- 

Cement, Portland. 

'Chemicals.. 

Disinfectants. 

.Ingots: — Brass.. 

Copper. 

Zinc. some of the materials which are com- 

Lead, pig. 

Oils, greases and soaps. 

■ Paints. 

Pipes, cast-iron. 

Pipes, stone- ware. 

Pitch and bitumen. .. 

Plumbago. monly sold in an adulterated condition 

Steel piates and sections (not covered by a certificate of 
British Standard or other well-known specification or not 
being the product of a reputable steel works whose market 
grades are well known). 

Steel, tool (same remarks as for steel plates and section ). 

. : Tar. . 

Turpentine. or 0 f an inferior quality. 

Tarnishes. . . , T ' jj 

accordance with the quality certified. . _ . , . 

theSy^mp^ 

Manufactures at these places, and the assistance of these omcers suouiu 
cases. 
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appendices, 


'CALCUTTA; 


GOVT. FEINTING, INDIA, 8, HASTE 



2 


No. 5. 


vTpT*?* ^^deie tie words from The distribution 


paragraph 

No. 5—1-1-20, 


to the end of tie 
Code Circular "No, 1. 


*No, 6. 

m,pl7<7i m '~ 1>eIe,e ‘ >e ’'" a ‘ «*M». «*M 


[ paragraph, 
No. 6 — 1-1-20, 


and last lines of 


Code Circular So, 1 9 


No, 7* 


Paragraph 36. — Delete tic , „ 

^ wonfe The distribution of this number tMs 2> ara ff ra Ph commencing 


No, 7-1-1-20, 


<W« Circular So. 1. 


No. 8. 


<»?• :Sii.£ Sr2ii i trT ,i * «» 

of the engineer of ZT'^pSZ^ *” ° B * r ' 

No. 8-1-1-20. 


Code Circular No. t. 


No. 9. 


Departmontal Bank. 


Chief Engineer — 

3rd and following years in class 
2nd year in class 

1st Ditto 



j Pay PHU msnbtsm.. 


Imperial Service, 

j Provincial Service, 


! Rg} 

Mb, 

fu|&; 

. • 8.000 

3.000 


• > 2,875 

2,875 



Pay peb mestsem. 


Departmental Kank, 


Imperial Service. 


Provincial Service. 


Superintending Engineer — 

5th and following years in class 
4fch year in class 


v ay peb mensem. 


LMPEBrAJL Service. 


PbOVIN CIA It SeiIYI CE, 


Departmental Dank. 


Senior Scale 
Executive 
Engineers. 


Junior Scale 
Assistant 
Engineers. 


Senior Scale 
Executive 
Engineers. 


J unior Scale 
Assistant 
Engineers. 


Executive and Assistant Engineers— 
ilSrd and following years' of service 
22nd year of service 


4 



Pay pee mensem. 


Departmental rank. 

' | 

1 

; Impebiai. SebvIce. 

1 . 

I. ■ ■ ■ l ■■■ : . ■ 

j 

| Pbovincia 

l . Service* : 

Senior Scale 
Executive 
Engineers. 

] , ■ 

junior Scale 
Assistant 
Engineers. 

Senior Scale 
Executive 
Engineers. 

.] ■ 

j Junior Seale ■ 

| Assistant 
j .Engineers. 


r Rs. V / Vi 

1 : 

t i 

Ks„ . 

Es. 

i .. 

1 -Rs. 

5th year of service , . 

* 1 

■ 800' . 

700 

580 

500 

5 th Ditto 

750 

: 650 

540 

460 

4 th Ditto 

; 7oo 

600 1 

500 j 

420 

3rd Ditto . . # J 


550 j 

... j 

*>so 

2nd Ditto 

... 

500 

... ' l 

340 

1st Ditto . . J 

i 

... 

450 j 

j 

300 


<» t w ^ ose P l ' oino ^ on has been retarded, is by reason of length of service, 

l 2* ? [ai \ , a . hl ?£ er ™ te . of P a y under the time-scales applicable to engineer officers 
than that admissible to the officer immediately above him in the seniority list. 

2“Pay on the junior scale will be drawn by officers holding charges of less importance 
than a divisionai charge, but no officer will be allowed to draw more than the pay of the 8th 
of T dh/Jnn 106 p n ?? mor ! cale u , nless he is reported to be fully qualified for the charge 
: f * f r a ? ori ^ ie senior scale will be drawn by officers holding charges of not less 

importance than the charge of a division, 

u ;n ^°, 3 -~ P f“? aneatse f“ e wndered in the ranks of , Chief and Superintending Engineers 
p . , J d» increments, except in the case of officers promoted to the rank of Superintending 

seniority' ° 1C ^ clr semors 111 ^ le ordinary line on special conditions as regards relative 


No* 9—- 1-1-20* 


Code Circular Mo L 


No. 10. 


«7 £ aT %T h 92 -~~ F ° r or 25, years on the 1st July ’ substitute 2-8, 

“ J ^ u § ,us ^ } an & insert tie word four between the 

molds ^it]x and three t* line 8. lor the figures Hs. 500 , Ss. 460 or 
its. 4^0 substitute the figures Rs. 850, Rs. 600, Rs. 550 or Rs. 500. Delete 

wor f s and Pension at the end of this paragraph) insert a full stop after 
the word leave and add the following 1 

fa Oi vice in His Majesty's Forces will count for active and total service for 
Ft f! IOn m valid pension) as follows Candidates who have attained 

will a P a ° ° a ?^ are under 0X1 ^ August preceding arrival in India, 

iIrind tat GWe ! t0 C °.™ t a f eriod not seeding one year, provided such 
period was spent on active war service, including sick leave. Candidates of 


i 


years and over will similarly be allowed to count a period not exceeding 
two' years subject to the same proviso. 

Note 1. — Officers will be responsible for establishing their eligibility for the concession in 
respect of pension "by producing evidence from the Authorities of His Majesty^s Forces Tinder 
whom they served that they completed the service necessary to qualify them for it. 

Note 2.*— The position of officers appointed under this rule in the time scaic pay and . 
their seniority for promotion will he determined as if they had been appointed on the 1st 
October of the year four, three, two or one years, anterior to the actual year of appointment 
according as their initial pay is fixed as its. 650, Rs. 600, Rs. 550 or its. 500. 


: m io — 1 - 1 - 20 . 


Code Circular No. 2 . 


.. No. 11. . 

Paragraph 98* — For the words Executive and Assistant Engineer in the 
first line of this paragraph substitute the word three, and after the word 
Except ifi line thirteen insert the words when an officers promotion has been 
retarded by order of the local Government and 


No. 11— 1-1-20. 


Cede’r Circular No. i» 


No. 12. 

P aragraph 94 — Cancel th i s paragraph . 

No, 12 — 1-1-20. 


Code Circular No. 1. 


No. 13, 

P aragraph 97.— For the words those of a Superintending Engineer, 3rd 
elass> substitute the words the minimum pay of a Superintending Engineer. 


No, IS — 1-1*20. 


Code Circular So. 1 . 


No. 14. 

Paragraph 215. — Insert a new snb-pcwagrapi after tie words sub-heads of 
account as follows The cost of survey^ including expenditure incurred prior 
to the submission of the project, should be included in the estimate. Also add 
the following as Note 2 to existing subparagraph 3 of this paragraph ami 
number the present i\ ote as Note 1 

^ & 0 T£ 2. —In the case of irrigation projects, for which either only Revenue Accounts or 
neither Capital nor Revenue Accounts are kept, it is unnecessary, except in the case of krire 
surveys for new irrigation projects referred to below, to enter provision for establishment and tools 
ana pi in tin the. estimate unless, for any reason, it may be deemed desirable to do so in order to 
forecast the ultimate result of the project. 

No* 14 — 1-1-20, - . • • :■ ' 


Cbds Circular No. 1, 



Introduce the following as a new' paragraphs — 249 A, In cases in which, 
departures from the rules contained in section E of this chapter are unavoid- 
able,, local Governments are empowered to permit or condone such departures, 
as the case may be, subject to the following restrictions : — ■ 

I* No officer may enter into a contract into which he is not empowered 
to enter under the provisions of paragraph 248, and appendix 
S to this Code. 

II. No local Government or officer may enter into a contract which 

exceeds the powers conferred in paragraphs 450, 457 (b) > 461 
or 466, as the case may be, or which infringes the rule in 
paragraph 249. 

III. No local Government or officer may accept any contract for a work 

until an assurance has been received from the authority 
competent to provide funds for the same, that such funds will 
be allotted before the liability matures, fide the last sentence 
of paragraph 258). 

IV. No local Government may waive the provisions of paragraph 246 

where the purchase of imported materials contravenes the 
provisions of the Stores Kuies. 

Note. — Restrictions I and II above do not apply to piece-work agreements which are not 
contracts within the meaning of this Code, tide paragraph 235, 


No. 15—1-1-20. 


Code Circular No. 1. 


No. 16. 

Paragraph 323. — For the words already pays rent for a house in clause 
{a) substitute the following ; — does not actually occupy the house. 


No. 16-14-20* 


Code Circular No . 1, 


No. 17. 

Paragraph 325. — Add the following to the Note to Buie I (/):— Where, 
however, an officer, though provided with office accommodation elsewhere than 
in his residence, is, in the opinion of the local Government, obliged to set apart 
a portion of his residence for the reception of visitors, both official and non- 
official, on business, a deduction from the rent is permissible on this account 
to the extent of half the assessed rent of the accommodation so used. 


Code Circular No , I. 


& 

N e. 15. 



Code Circular No. 1, 


Code Circular No. jf. 


add ^ < t ® s,: ^ ™ (fy *’« the first column of the \ 

of the altos' reSt iXtSw- be7 ° nd ** *""" ° ? W 

Insert the following as Note 2 numbering the existing Mote as Note 1 

empowered "to * accord ^admtoi^f- 0 ”^ 68 detail f d in 'nb-cuuses B.-II and C of clause (I) 
perial residential building with which £7 to estim , ates actions and alterations to 
the building-, includimr thT^-tv *, ey a 5 e oon cerned, provided that the total capital cos 
does not exceed the limits of their powers 2 ” to° coas ®? ueut 011 execution of the proposed v 
such buildings, * P ers to accord approval to the original constructioi 

Now 20-1-1-30. ; ; 


Cods Circular No. I, 


Jo? the last sentence of this paragraph, commencing 
ed savings substitute the following-.—ln the case of 
- a ^upemitending Engineer may, however, transfer 

.fJT 6 p01 ' tl0 , Q - 0f - the P ro i ecfc to another whithin the 
- m the case of irrigation projects he may similarly 
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Appendix 3. — In the l t 
b ' 9 /f? words Exeeutx 

words Divisional Officers. 


mn of the statement 
:meers, wherever they 


against items 1-4 and 
occur r substitute the 
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DE L - POLLARD-LOW 


SLEY, 

Nontenant 'Colonel, 

■ y ecretary to the Government of India, 


VO.E.KS Departm; 
Delhi, 


Dated the 1st Janmr 


3apl^S7^-.X5 PV^H, 



'WPISTfi; 


GOVERNMENT OF INDIA, 

PUBLIC WORKS DEPARTMENT 


STANDING ORDERS 


PUBLIC WORKS DEPARTMENT GOBI 


10th edition 


No. 1. 

,is paragraph add the words 
" r for transactions autnoi 
Works Account Coue. 


7 raph L—At the end of th 

•ocednretobe adopted in accounting 
is laid down in the Public 


Code Circular No. 1. 


Paragraph 29.- Delete the ware 
paragraph* 


Code Circular Xo. t> 


Paragraph 33.— Delete the words and in in 
this paragraph. 

No, 4— 14-30. V’ 


Cods Circular Xo. 2, 


